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I 


Section  521  of  the  Airport  and  Airway  Improvement  Act  of  1982  (Public 
Law  97-248)  requires  that  the  Secretary  of  Transportation  submit  an  annual 
report  to  Congress  describing  the  accomplishments  of  the  airport  grant 
program.  This  report  covers  activities  for  the  fiscal  year  ending 
September  30,  1982. 


BACKGROUND 


To  promote  the  development  of  a  system  of  airports  to  meet  the  Nat ion* 3 
needs,  the  Federal  Government  embarked  on  a  grants-in-aid  program  shortly 
after  the  end  of  World  War  II.  This  early  program,  the  Federal-aid  Airport 
Program  (FAAP),  was  brought  into  existence  with  the  passage  of  the  Federal 
Airport  Act  of  1946  and  drew  Its  funding  from  the  general  fund  of  the 
treasury. 

In  1970,  a  more  comprehensive  program  was  established  with  the  passage  of 
the  Airport  and  Airway  Development  Act  of  1970.  The  Act  provided  for  air¬ 
port  planning  under  the  Planning  Grant  Program  (PGP)  and  for  airport 
development  under  the  Airport  Development  Aid  Program  (ADAP).  These 
programs  were  funded  from  a  new  Airport  and  Airway  Trust  Fund,  Into  which 
were  deposited  revenues  from  several  aviation  user  taxes  on  such  items 
as  airline  fares,  air  freight,  and  aviation  gasoline.  The  Act,  after 
several  amendments  and  a  one-year  extension,  expired  on  September  30,  1981. 

The  current  grant  program,  known  as  the  Airport  Improvement  Program  (AIP), 
was  created  by  the  Airport  and  Airway  Improvement  Act  of  1982  (Title  V  of 
the  Tax  Equity  and  Fiscal  Responsibility  Act  of  1982,  Public  Law  97-248, 
September  3,  1982);  It  continues  to  provide  funding  for  airport  planning 
and  development,  but  under  a  single  program.  Funding  through  the  Airport 
and  Airway  Trust  Fund  is  continued,  along  with  many  other  features  in  the 
previous  legislation.  The  1982  Act  also  authorizes  funds  for  noise  com¬ 
patibility  planning  and  to  carry  out  noise  compatibility  programs  as  set 
forth  in  the  Aviation  Safety  and  Noise  Abatement  Act  of  1979  (P.L.  96-193). 

The  Act  also  requires  the  Secretary  of  Transportation  to  publish,  by 
September  1984  and  every  two  years  thereafter,  a  report  on  the  status  of 
the  new  National  Plan  of  Integrated  Airport  Systems  (NPIAS),  which  succeeds 
the  National  Airport  System  Plan  (NASP).  The  NPIAS  will  give  greater 
emphasis  to  system  planning  and  development  to  meet  current  and  future 
airport  needs  in  the  large  metropolitan  areas;  it  will  include  development 
considered  necessary  to  provide  a  safe,  efficient,  and  integrated  airport 
system,  meeting  the  needs  of  civil  aviation,  national  defense,  and  the 
Postal  Service.  An  airport  must  be  included  in  this  plan  in  order  to  be 
eligible  to  receive  a  grant  under  the  AIP.  In  1982,  the  NASP  included 
about  3,650  locations. 
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Finally,  although  occurring  after  the  end  of  the  period  covered  by  this 
report,  it  is  significant  to  note  that  the  new  Airport  and  Airway 
T-  rovement  Act  was  substantively  amended  twice  within  the  first  three 
months  of  fiscal  year  1983.  The  Continuing  Appropriations  Act  (Public 
Law  97-276,  October  2,  1982)  added  a  section  providing  authority  to  issue 
discretionary  grants  in  lieu  of  unused  apportioned  funds  under  certain 
circumstances.  The  Surface  Transportation  Assistance  Act  (Public  Law  97-424, 
January  6,  1983)  increased  the  annual  authorizations  for  the  AIP  for  fiscal 
years  1983-1985. 

POLICY 

In  formulating  the  Airport  and  Airway  Improvement  Act,  the  Congress 
included  a  "Declaration  of  Policy"  section  which  states  that: 

-  The  safe  operation  of  the  airport  and  airway  system  will  continue  to  be 
the  highest  aviation  priority; 

-  The  continuation  of  airport  and  airway  improvement  programs  and  more 
effective  management  and  utilization  of  the  Nation’s  airports  are 
required  to  meet  the  current  and  projected  growth  of  aviation  and  the 
requirements  of  interstate  commerce,  the  Postal  Service  and  the 
national  defense; 

-  The  Act  should  be  administered  in  a  manner  to  provide  adequate  navigation 
aids  and  airport  facilities,  including  reliever  airports  and  reliever 
heliports,  for  points  where  scheduled  commercial  air  service  is  provided; 

-  The  Act  should  be  administered  in  a  manner  consistent  with  a  comprehen¬ 
sive  airspace  system  plan  to  maximize  the  use  of  safety  facilities, 
with  highest  priority  for  commercial  service  airports,  including  but  not 
limited  to,  the  goal  of  installing,  operating,  and  maintaining,  to  the 
extent  possible  under  available  funds  and  given  other  safety  needs,  a 
precision  approach  system  and  a  full  approach  light  system  for  each 
primary  runway,  grooving,  or  friction  treatment  of  all  primary  and 
secondary  runways,  a  nonprecision  instrument  approach  for  all  secondary 
runways,  runway  end  identifier  lights  on  all  runways  that  do  not  have  an 
approach  light  system,  electronic  or  visual  vertical  guidance  on  all 
runways,  runway  edge  lighting  and  marking,  and  radar  approach  coverage 
for  all  airport  terminal  areas;  (Note:  The  Facilities  and  Equipment 
Appropriation  provides  funding  for  items  meeting  published  establishment 
criteria  that  are  not  included  in  airport  development  grants.) 

-  The  Act  should  be  administered  in  a  manner  consistent  with  the  Federal 
Aviation  Act  of  1958  with  due  regard  for  the  goals  expressed  therein  of 
fostering  competition,  preventing  unfair  competition  in  air  transporta¬ 
tion,  maintaining  essential  air  transportation  and  preventing  unjust  and 
discriminatory  practices; 

-  Special  emphasis  should  be  given  to  reliever  airports  and  their  development; 
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-  Aviation  facilities  should  be  constructed  and  operated  with  due  regard 
to  minimizing  current  and  projected  noise  impacts  on  nearby  communities; 

-  The  Federal  administrative  requirements  placed  upon  airport  sponsors 
can  be  reduced  and  simplified  through  the  use  of  a  single  project 
application  to  cover  all  airport  improvement  projects  to  be  undertaken 
in  a  particular  year;  and 

-  It  is  in  the  national  interest  to  develop  in  metropolitan  areas  an 
Integrated  system  of  airports  designed  to  provide  expeditious  access 
and  maximum  safety. 


THE  AIRPORT  IMPROVEMENT  PROGRAM 


The  Airport  and  Airway  Improvement  Act  of  1982  authorizes  the  Secretary  of 
Transportation  to  make  grants  for  airport  planning  and  development  under  a 
new  Airport  Improvement  Program  (AIP).  Among  major  changes  in  the  AIP  when 
compared  to  its  predecessor  program  (the  Airport  Development  Aid  Program, 
or  ADAP)  are  provisions  allowing  grants  to  privately  owned  reliever  airports 
the  establishment  of  minimum  funding  levels  for  reliever  airports,  low 
activity  commercial  service  airports,  noise  related  projects,  and  system 
planning;  and  a  redesignation  of  airport  categories.  Authorization  levels, 
after  a  single  year  totaling  the  same  as  the  final  FY  1981  level  under  the 
earlier  program,  are  increased  significantly  beginning  in  FY  1983. 

Annual  Authorization 


Funding  levels  authorized  under  the  Airport  Improvement  Program  ares 

$  450,000,000  for  fiscal  year  1982 

$  800,000,000  for  fiscal  year  1983  • 

$  993,500,000  for  fiscal  year  1984  • 

$  987,000,000  for  fiscal  year  1985  * 

$1,017,000,000  for  fiscal  year  1986 

$1,017,200,000  for  fiscal  year  1987 

*  The  annual  authorizations  were  increased  by  $200  million  for  each  of  the 
fiscal  years  1983  and  1984  and  by  $75  million  for  FY  1985  in  the 
Surface  Transportation  Assistance  Act  of  1982  (Public  Law  97-424, 

January  6,  1983).  The  levels  above  reflect  these  increases. 

Airport  Categories 

The  airport  funding  categories  consist  of  Commercial  Service,  Primary, 
Reliever  and  General  Aviation  Airports. 

A  commercial  service  airport  is  a  public  airport  which  enplanes  2,500  or 
more  passengers  annually  and  receives  scheduled  passenger  service. 
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A  primary  airport  is  a  commercial  service  airport  which  enplanes  .01  per¬ 
cent  or  more  of  the  total  number  of  passengers  enplaned  annually  at  all 
airports.  For  the  fiscal  year  1982  program,  .01  percent  was  equal  to 
30,998  passengers. 

A  reliever  airport  is  one  that  has  the  function  of  relieving  congestion 
at  a  commercial  service  airport  and  providing  more  general  aviation  access 
to  the  overall  community. 

General  aviation  airports,  although  not  specifically  defined  in  the  1982 
Act,  comprise  the  largest  single  group  of  airports  in  the  U.S.  airport 
system;  these  are  the  airports  that  remain  after  exclusion  of  the  commer¬ 
cial  service  and  primary  airport  categories. 

The  definition  of  airports  as  any  area  of  land  or  sea  used  for  landing  and 
takeoff  of  aircraft  allows  inclusion,  within  the  above  four  categories  of 
airports,  of  special  types  of  facilities  such  as  seaplane  bases  or 
heliports . 

Distribution  of  Funds 

Not  more  than  50  percent  of  the  annual  authorization  may  be  provided  to 
primary  airports.  These  funds  are  apportioned  for  use  by  each  airport 
sponsor  based  on  the  following  formula: 

$6.00  for  each  of  the  first  50,000  enplaned  passengers 

$4.00  for  each  of  the  next  50,000  enplaned  passengers 

$2.00  for  each  of  the  next  400,000  enplaned  passengers 

$0.50  for  each  passenger  in  excess  of  500,000  enplaned  passengers 

Additionally,  the  apportionment  for  each  primary  airport  is  to  be  increased 
as  follows  for  fiscal  years  1984-1987: 

1984  -  10* 

1985  -  20* 

1986  -  25* 

1987  -  30* 

Except  for  cases  where  appropriations  actions  may  require  adjustments,  no 
primary  airport  receives  less  than  $200,000  nor  more  than  $12,500,000  per 
year.  This  money  remains  available  for  the  sponsor’s  use  for  the  fiscal 
year  in  which  it  is  authorized  and  the  two  fiscal  years  immediately 
following. 

A  total  of  12  percent  of  the  annual  authorization  is  for  use  within  the 
States  and  Insular  Areas.  The  50  states,  the  District  of  Columbia  and 
Puerto  Rico  qualify  for  11.88  percent  of  these  funds  for  general  aviation 
airport  projects,  while  in  the  insular  areas  (Guam,  American  Samoa,  the 
Government  of  the  Northern  Mariana  Islands,  the  Trust  Territory  of  the 
Pacific  Islands,  and  the  Virgin  Islands),  all  airports  other  than  primary 
airports  qualify  for  0.12  percent.  Funds  apportioned  to  the  States  and 
Insular  Areas  remain  available  for  the  fiscal  year  in  which  authorized  and 
the  two  fiscal  years  immediately  following. 


The  remaining  funds  are  defined  as  discretionary,  but  a  sizable  portion  of 
these  must  be  used  to  achieve  specified  funding  minimums.  A  minimum  of 
10  percent  of  all  funds  is  for  reliever  airports,  5.5  percent  is  for  non¬ 
primary  commercial  service  airports ,  8  percent  is  reserved  for  planning  and 
implementing  noise  compatibility  programs  under  the  Aviation  Safety  and 
Noise  Abatement  Act  of  1979,  and  1  percent  is  for  the  preparation  of 
integrated  airport  system  plans. 

Additionally,  Alaskan  airports  receive  at  least  as  much  money  as  they  were 
apportioned  in  fiscal  year  1981  under  the  previous  legislation.  This 
amounted  to  $13.8  million  additional  for  Alaskan  airports  in  fiscal  year  1982. 


Rate  of  Participation 


Federal  participation  at  all  except  the  busiest  commercii 
is  90  percent  of  the  total  project  cost.  Primary  airport 
annual  enplanements  are  0.25  percent  or  more  of  the  total 
passengers  enplaned  annually  at  all  commercial  service  a? 

Federal  participation  at  a  rate  of  75  percent.  There  a r< 
ments  in  states  containing  high  percentages  of  public  lan. 

Integrated  Airport  System  Planning  are  funded  at  a  90  percent  level. 
Development  and  land  acquisition  conducted  in  accordance  with  the  Aviation 
Safety  and  Noise  Abatement  Act  is  funded  at  an  80  percent  level. 
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Environmental  Considerations 


The  Federal  Aviation  Administration  (FAA)  considers  and  weighs  environmental 
factors  in  evaluating  proposed  Federal  actions  relating  to  airports. 

FAA  Airports  Program  procedures  identify  types  of  actions  which  require 
an  environmental  assessment  and  consultation  process.  This  process  provides 
the  FAA,  other  agencies,  and  members  of  the  public  with  an  understanding  of 
the  potential  environmental  impacts  of  a  proposed  action.  Section  102(2)(C) 
of  the  National  Environmental  Policy  Act  of  1969  (NEPA)  requires  an 
environmental  impact  statement  when  an  action  would  produce  a  significant 
impact  on  the  environment;  otherwise,  a  finding  of  no  significant  impact  is 
prepared.  Other  laws  have  particular  requirements  relative  to  specialized 
concerns  such  as  air  quality,  water  quality,  public  recreational  lands, 
historic  and  archeological  sites,  endangered  species,  coastal  zones, 
wetlands,  and  floodplains. 

Initial  review  of  proposed  Federal  airport  actions  identifies  the  extent  of 
environmental  study  and  coordination  required.  If  an  action  is  not  in  a 
category  requiring  environmental  assessment  and  does  not  have  the  potential, 
either  individually  or  through  cumulative  effects,  of  significantly 
affecting  the  environment,  it  is  categorically  excluded  from  environmental 
processing.  As  experience  has  been  gained  in  the  environmental  field,  FAA 
procedures  have  categorically  excluded  more  and  more  projects  from  environ¬ 
mental  processing.  In  fiscal  year  1982,  FAA's  releases  of  airport  property 
for  other  uses  were  added  to  the  categorical  exclusion  list. 
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The  Airport  and  Airway  Improvement  Act  of  1982  incorporates  two  changes  to 
previous  environmental  provisions  which  applied  specifically  to  ADAP 
projects  under  the  previous  program.  One  change  has  eliminated  coordination 
with  the  Environmental  Protection  Agency  and  the  Department  of  the  Interior 
for  new  airport,  new  runway,  and  major  runway  extension  projects  covered  by 
findings  of  no  significant  impact.  The  other  change  has  eliminated  the 
requirement  to  offer  a  public  hearing  for  proposed  runway  extensions  which 
are  not  major  extensions .  Both  changes  reduce  Federal  procedural  require¬ 
ments  which  went  beyond  the  requirements  of  NEPA  and  the  Council  on 
Environmental  Quality’s  regulations. 

Civil  Rights  Requirements 

Provision  of  assistance  under  the  Airport  and  Airway  Improvement  Act  of 
1982  requires  an  airport  sponsor  to  satisfy  certain  civil  rights 
requirements.  FAA  Regional  Civil  Rights  Offices  have  primary  respon¬ 
sibility  for  monitoring  compliance  with  Title  VI  of  the  Civil  Rights  Act  of 
1964  and  regulations  of  the  Office  of  the  Secretary  of  Transportation  (OST) 
(49  CFR  Part  21).  During  fiscal  year  1982,  they  completed  six  on-site 
reviews  and  found  all  sponsors  to  be  in  compliance. 

Under  the  Minority  Business  Enterprise  (MBE)  program,  In  fiscal  year  1982, 

FAA  Regional  Civil  Rights  Offices  approved  242  programs,  including  annual 
updates  of  those  approved  in  previous  years.  One  hundred  and  ten  notices 
of  noncompliance  were  issued  for  deficient  programs  or  for  failure  to  carry 
out  the  terms  of  an  approved  program.  Compliance  by  voluntary  means  waj 
achieved  In  all  but  one  case,  which  is  under  negotiation,  so  that  enforce¬ 
ment  procedures  were  not  initiated. 

Five  complaints  were  filed  under  the  MBE  regulation,  and  two  were  filed 
under  Section  504  of  the  Rehabilitation  Act  of  1973.  No  Citle  VI  or 
Section  30  complaints  were  received.  (Notes  Section  30  refers  to  the  Civil 
Rights  section  of  the  Airport  and  Airway  Development  Act,  which  has  been 
retained  In  Its  entirety  as  Section  520  of  the  Airport  and  Airway 
Improvement  Act.)  In  no  case  did  the  OST  issue  a  finding  of  discrimination 
to  an  airport  sponsor. 

Fiscal  Year  1982  Planning  and  Development  Activity 

The  airport  grant  obligation  ceiling  established  in  the  fiscal  year  1982 
Department  of  Transportation  and  Related  Agencies  Appropriations  Act  was 
$450  million.  This  is  the  same  amount  authorized  by  the  Airport  and  Airway 
Improvement  Act.  Because  there  were  only  four  weeks  remaining  in  the 
fiscal  year  when  the  authorization  was  received  (i.e.,  on  September  3,  1982), 
some  sponsors  were  not  In  a  position  to  accept  a  grant  in  this  brief  time 
period.  In  these  instances,  the  apportioned  funds  carry  forward  and  can  be 
used  in  a  grant  in  one  of  the  two  succeeding  fiscal  years.  This  accounts 
for  virtually  all  of  the  shortfall  between  the  authorization  and  actual 
obligations  as  reported  below.  Additional  funds  recovered  from  adjustments 
to  prior  year  projects  were  made  available  for  increases  to  other  prior 
year  projects. 
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Of  the  funds  made  available,  $405.7  million  was  used  for  651  new  grants 
under  the  Airport  Improvement  Program.  In  addition,  a  $5.1  million  grant 
was  made  to  Reno,  Nevada,  under  a  special  provision  continued  from  previous 
legislation  and  $6.8  million  was  used  to  amend  193  grants  Issued  In  prior 
years. 

The  new  grants  Included  249  for  a  total  of  $255,209,966  for  primary  airports, 
89  for  $32,458,012  for  other  commercial  service  airports,  64  for  $49,053,047 
for  reliever  airports,  218  for  $65,317,826  for  general  aviation  airports, 
and  31  for  $3,676,995  for  Integrated  airport  system  planning. 

Included  in  the  above  were  nine  grants  totaling  $811,837  to  develop  noise 
compatibility  studies  and  14  projects  for  a  total  of  $40,392,640  for 
amelioration  of  noise  impacted  areas  adjacent  to  airports. 

Charts  on  the  following  pages  show  the  FY  1982  Authorization  and 
Obligations.  Listings  of  FY  1982  AIP  funding  by  state  and  location  are 
shown  in  Tables  I  and  II,  respectively. 


AIRPORT  IMPROVEMENT  PROGRAM  -  FISCAL  YEAR  1982  AUTHORIZATION 


(Dollars  in  Millions) 


FY  1982  Authorization 


TOTAL  PROGRAM  (Millions)  $450.0 

Primary  Airports 

Apportionment  (%  of  Authorization)  50% 

Apportionment  Amount  $225.0 

General  Aviation  Airports  (State  Area/Population  Formula) 

Apportionment  (%  of  Authorization)  12% 

Apportionment  Amount  $54.0 

Reliever  Airports 

Funding  (Minimum  %  of  Authorization)  10% 

Annual  Amount  $45.0 

Non  Primary  Commercial  Service  and  Former  Air  Carrier  Airports 

Funding  (Minimum  %  of  Authorization)  5.5% 

Annual  Amount  $24.8 

Noise  Compatibility  Projects 

Funding  (Minimum  %  of  Authorization)  8% 

Annual  Amount  $36.0 

Integrated  Airport  System  Planning 

Funding  (Minimum  %  of  Authorization)  1% 

Annual  Amount  $4.5 

Alaskan  Airports  Provision 

Funding  (%  of  Authorization)  3.1% 

Annual  Amount  $13.8 

Discretionary  Funds  1/ 

Funding  (%  of  Authorization)  10.4% 

Annual  Amount  $46.9 


1/  Additional  funds  are  available  for  discretionary  use  if  Primary  or 
General  Aviation  (state)  apportionments  are  used  to  meet  the  minimums 
shown  for  Reliever  Airports,  Non-Primary  Commercial  Service  Airports, 
or  Noise  Compatibility  Projects. 
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TABLE  I 


Texas  (19)  20,809,953  (5)  925,300  (6)  9,111,556  (12)  3,208,993  (3)  225,000  (95)  29,275,802 


TABLE  II 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1M2 


Location,  tpontor  and 
name  of  airport 

Proj. 

no. 

Federal 

fund* 

Description  of  work 

ALABAMA 

Alaxander  City 

City  of  Alexander  City 
Thomas  C.  Russell  Field 
(GENERAL  AVIATION) 

01 

$  144,745 

Strengthen  taxiway |  construct  apron. 

Bessemer 

City  of  Bessemer 

Bessemer 

(RELIEVER) 

01 

$1,152,979 

Land;  site  preparation  for  runway 
extension  and  associated  taxiways- 
Phase  I, 

Birmingham 

City  of  Birmingham 
Birmingham  Municipal 
(PRIMARY) 

01 

$2,446,377 

Land  -  noise  compatibility;  relocation 
assistance,  clearing,  erosion  control 
and  fencing. 

Cullman 

City  A  County  of  Cullman 
Folsom  Field 
(GENERAL  AVIATION) 

01 

$  23,175 

Land  -  clear  zone. 

Eufaula 

City  of  Eufaula 

Heedon  Field 
(GENERAL  AVIATION) 

01 

$  36,900 

Land  -  clear  zone. 

Jasper 

Walker  County 

Walker  County 
(GENERAL  AVIATION) 

01 

$  545,800 

Extend,  mark  and  light  runway; 
construct,  mark  and  light  partial 
parallel  taxiway. 

Mobile 

City  of  Mobile 

Bates  Field 
(PRIMARY) 

01 

$  475,247 

Relocate  utilities. 

Montgomery 

Montgomery  Airport 

Authority 

Dannelly  Field 
(PRIMARY) 

01 

$  840,330 

Strengthen  and  mark  portion  of  runway 
and  parallel  and  connecting  taxlways; 
acquire  crash/fire /rescue  vehicle; 
Install  taxi way  guidance  signs. 

Oneonta 

City  of  Oneonta  4 

Blount  County 

Robbins  Field 
(GENERAL  AVIATION) 

01 

$  190,800 

Overlay  and  mark  runway;  Install 
lighted  wind  cone  and  segmented  circle. 
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TABLE  « 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  VEAR  1B62 


Location,  sponsor  and 
name  of  airport 

Proj. 

no. 

Federal 

funds 

Description  of  work 

1 

1 

Anchorage 

Municipality  of  Anchorage 
Merrill  Field 
(GENERAL  AVIATION) 

01 

$1,565,451 

Pave,  mark,  light  apron;  widen  and 
overlay  taxi way;  relocate  taxi way 
lighting. 

Galena 

State  of  Alaska 

Galena 

(COMMERCIAL) 

01 

$1,013,400 

Expand  apron;  fencing  -  security. 

Klawock 

State  of  Alaska 

Klawock 

(GENERAL  AVIATION) 

01 

$  828,800 

Extend  runway  and  apron;  install 
boundary  markers  and  reflective  runway  i 

markers . 

Kotzebue 

State  of  Alaska 

Ralph  Wien  Memorial 
(PRIMARY) 

01 

$  900,000 

Land  -  airport  development  and  clear 
zones .  1 

i 

Nenana 

City  of  Nenana 
'  Nenana  Municipal 
(GENERAL  AVIATION) 

01 

$  620,149 

Reconstruct  runway;  construct  taxiway; 
expand  apron;  fencing  -  perimeter. 

1 

Northway 

State  of  Alaska 

Northway 

(GENERAL  AVIATION) 

01 

$2,205,000 

Reconstruct  runway;  apron  and  runway 
lighting  system. 

Wrangell 

State  of  Alaska 

Wrangell 

(COttffiRCIAL) 

01 

j  $1,822,031 

Construct,  overlay  and  apply  friction 
seal  to  runway  and  taxiway. 

AMERICAN  SAMOA 

Pago  Pago 

Government  of  American 

Samoa 

Pago  Pago  international 
(PRIMARY) 

01 

$2,759,676 

| 

Reconstruct,  mark  and  light  taxiway/ 
runway;  relocate  road  and  fence. 
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TABLE  N 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1SS2 


Location,  sponsor  and 
nama  of  airport 

Proj. 

no. 

Federal 

fund* 

Description  of  work 

ARIZONA 

Bis bee 

City  of  Blsbee 

Blsbee  Municipal 
(GENERAL  AVIATION) 

01 

$  285,648 

Overlay  runway,  taxiway  and  apron. 

Chandler 

Gila  River  Indian 

Coomunlty 

Chandler  Memorial  Airfield 
(GENERAL  AVIATION) 

01 

♦  94,702 

Prepare  Airport  Master  Plan. 

Flagstaff 

City  of  Flagstaff 

Pulliam 

(COtMERCIAL) 

01 

$  54,636 

Prepare  Airport  Master  Plan  - 
Environmental  Study. 

Fort  Huachuca/Slerra  Vista 
City  of  Sierra  Vista 

Sierra  Vista  Municipal/ 

Libby  AFB 

(GENERAL  AVIATION/ JOINT-USE) 

01 

♦  218,082 

Reconstruct  apron. 

Glendale 

City  of  Glendale 

Glendale  Municipal  (New) 
(RELIEVER) 

01 

♦1,500,000 

Land  -  development  and  clear  zone 
for  new  airport. 

Grand  Canyon 

State  of  Arizona 

Grand  Canyon  National  Park 
(PRIMARY) 

01 

♦  524,520 

Construct  apron  and  taxiway. 

Kingman 

County  of  Mohave 

Mohave  County 
(GENERAL  AVIATION) 

01 

♦  173,620 

Overlay  apron. 

Maricopa  Association 
Governments 

Maricopa  Association 
of  Governments 
(SYSTEM  PLAN) 

Ml 

♦  145,696 

Metropolitan  Airport  System  Plan 
(update). 

Mesa 

City  of  Mesa 

Falcon  Field 
(RELIEVER) 

01 

♦  940,000 

Construct  parallel  runway  and  taxiway. 

I 
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TABLE  » 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  QRANT  AGREEMENT  -  FISCAL  YEAR  19S2 


Location,  sponsor  and 
name  of  drport 

Pro*. 

no. 

Federal 

funds 

Description  of  work 

ARIZONA  (continued) 

Page 

City  of  Page 

Page  Municipal 
(COfMERCIAL) 

01 

$  427,293 

Relocate  TV0R. 

Phoenix 

City  of  Phoenix 

Phoenlx/Sky  Harbor  Int'l. 
(PRIMARY) 

01 

$2,524,195 

Land  -  noise  compatibility,  Including 
relocation  assistance. 

Phoenix 

City  of  Phoenix 

Phoenix-Deer  Valley 
Municipal 
(RELIEVER) 

01 

$  618,710 

Construct  and  light  apron  (Including 
fire  protection  lines  and  drainage); 
extend  and  light  taxiway. 

Prescott 

City  of  Prescott 

Ernest  A.  Love  Field 
(GENERAL  AVIATION) 

01 

$  105,000 

Land  -  clear  zone  and  approach 
protection. 

Scottsdale 

City  of  Scottsdale 
Scottsdale  Municipal 
(RELIEVER) 

01 

$  500,000 

Extend  and  light  taxiway j  reconstruct 
apron. 

Sedona 

County  of  Yavapai 

Sedona 

(GENERAL  AVIATION) 

01 

$  329,600 

Construct  apron  and  taxiway. 

Springer vllle 

Town  of  Springer vllle 
Springervllle/Eagar  Mun. 
(GENERAL  AVIATION) 

01 

$  306,157 

Land  -  development. 

State  of  Arizona 

Arizona  Department 
of  Trans portat Ion 
(SYSTEM  PLAN) 

SI 

$  91,060 

State  Airport  Sytem  Plan  (update). 

Tucson 

Tucson  Airport  Authority 
Tucson  International 
(PRIMARY) 

01 

(F) 

(F) 

(F) 

_ 

$2,405,041 

(Multi-year) 

82- 1,011,700) 

83- 1,264,62=) 

84-  128,716) 

Construct  terminal  and  parking  aprons; 
Install  lighting;  drainage  and 
utilities;  landscaping. 
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TABLE  tt 


AIRPORTS  GRANT-IN-AID  PROGRAM 


PROJECT*  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1M2 


Location,  sponsor  and 
name  of  airport 


Proj. 

no. 


fund* 


Description  of  work 


ARIZONA  (continued) 
Winslow 

City  of  Winslow 
Winslow  Municipal 
(GENERAL  AVIATION) 

Yuma 

County  of  Yuma 
Yuma  International 
(PRIMARY) 


ARKANSAS 

Corning- 
City  of  Corning 
Corning  Municipal 
(GENERAL  AVIATION) 

El  Dorado 
City  of  El  Dorado 
Goodwin  Field 
(COfMERCIAL) 

Fayetteville 
City  of  Fayetteville 
Drake  Field 
(PRIMARY) 

Fayetteville 
City  of  Fayetteville 
Drake  Field 
(PRIMARY) 

Fayetteville 
City  of  Fayetteville 
Drake  Field 
(PRIMARY) 


Fort  Smith 
City  of  Fort  Smith 
Fort  Smith  Municipal 
(PRIMARY) 

Harrison 
Boone  County 
Boone  County 
(COMMERCIAL) 


01 


01 


01 


01 


01 


02 


03 


01 


01 


*  250,000 


$  142,815 


*  29,613 


$  100,000 


t  100, GOO 


*  58,500 


*  164,247 


*  657,000 


$  143,577 


Reconstruct  portion  of  taxiway}  extend 
runway  lights. 


Expand  terminal  building;  update  master 
plan. 


Airport  Master  Plan. 


Overlay  intersection  of  runways. 


Airport  Master  Plan;  prepare  ANCLUC. 


Land  -  airport  development. 


Site  preparation  for  access  road. 


Land  -  noise  compatibility. 


Land  -  compatible  land  use  and 
transition  zone;  obstruction  removal. 
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TABLE  II 


AIRPORTS  GRANT-IN-AID  PROGRAM 


PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1S62 


Location,  sponsor  and 
name  of  airport 

Proj. 

no. 

Fadaral 

funds 

ARKANSAS  (continued! 

Hot  Springs 

City  of  Hot  Springs 

Memorial  Field 
(COfMERCIAL) 

01 

t  322,380 

Jonesboro 

City  of  Jonesboro 

Jonesboro  Municipal 
(COMMERCIAL) 

01 

$  130,000 

Little  Rock 

Little  Rock  Airport 
Commission 

Adams  Field 
(PRIMARY) 

01 

*  935,783 

Little  Rock 

Little  Pock  Airport 
Commission 

Adams  Field 
(PRIMARY) 

02 

$1,071,292 

Mena 

City  of  Mena  and 

Polk  County 

Intermountain  Regional 
(GENERAL  AVIATION) 

01 

$  207,651 

Morrllton 

City  of  Morrllton 

Morrilton  Municipal 
(GENERAL  AVIATION) 

01 

$  112,300 

North  Little  Rock 

City  of  North  Little  Rock 
North  Little  Rock  Municipal 
(RELIEVER) 

01 

t  76,500 

Rogers 

City  of  Rogers 

Rogers  Municipal-Carter 

Field 

(GENERAL  AVIATION) 

01 

$  H25,0«3 

Springdale 

City  of  Springdale 

Springdale  Municipal 
(GENERAL  AVIATION) 

01 

$  165,000 

Description  of  work 


Overlay  parallel  and  connecting 
taxlways. 


Install  taxiway  lighting  system. 


Land  -  new  runway. 


Site  preparation  for  new  noise  abate¬ 
ment  runway  -  Phase  I 


Complete  runway  reconstruction. 


Install  runway  lights,  beacon,  lighted 
wind  cone  and  segmented  circle. 


Airport  Master  Plan  (Phase  II  )j 
prepare  ANCLUC. 


Land  -  airport  development ;  extend 
parallel  taxiway. 


Land  -  clear  zone  and  approach 
protection. 
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TABLE  li 


AIRPORTS  GRANT-IN-AID  PROGRAM 


PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1M2 


Location,  sponsor  and 
name  of  airport 

Proj. 

no. 

Federal 

funds 

Description  of  work 

CALIFORNIA 

Bakersfield 

County  of  Kern 

Meadows  Field 
(PRIMARY) 

01 

(r 

(r 

(r 

*2,396,394 

Multi-year) 

82- 1,354,856 

83- 456,815) 

84- 584,723) 

Extend  runway  and  taxiway;  phase  con¬ 
struction  of  perimeter  roads;  fencing. 

Bishop 

County  of  Inyo 

Bishop 

(COMMERCIAL) 

01 

$  398,981 

Reconstruct  taxlways. 

Burbank 

Burbank-Glendale-Pasadena 
Airport  Authority 
Burbank-Glendale-Pasadena 
(PRIMARY) 

01 

$2,028,127 

Reconstruct  taxlways;  taxiway  signs; 
land  -  development. 

Camarillo 

County  of  Ventura 

Camarillo 
(GENERAL  AVIATION) 

01 

$  109,329 

Airport  Master  Plan  Including  ANCLUC. 

Chico 

City  of  Chico 

Chico  Municipal 
(COf«ERCIAL) 

01 

$  678,250 

Install  rotating  beacon;  construct 
and  mark  taxlways;  fencing  -  security. 

County  of  Kern 

County  of  Kern 
(SYSTEM  PLAN) 

Ml 

$  54,000 

Metropolitan  Airport  System  Plan. 

Delano 

City  of  Delano 

Delano  Municipal 
(GENERAL  AVIATION) 

01 

*  437,400 

Reconstruct  apron;  drainage. 

Fresno 

City  of  Fresno 

Fresno  Air  Terminal 
(PRIMARY) 

01 

$  663,300 

Construct  perimeter  road;  drainage; 

Install  lighted  wind  Indicators;  mlsc.; 
acquire  crash/fire/rescue 
communications  equipment;  land  -  clear 
zone. 

Fullerton 

City  of  Fullerton 

Fullerton  Municipal 
(RELIEVER) 

01 

$  84,690 

Land  -  clear  zone. 
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TABLE  II 


AIRPORTS  GRANT-IN-AID  PROGRAM 


PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1M2 


Location,  sponsor  and 
name  of  airport 

Proj. 

no. 

Fadaral 

funds 

Description  of  work 

CALIFORNIA  (conti 

iued) 

Grass  Valley 

County  of  Nevada 

Nevada  County  Airpark 
(GENERAL  AVIATION) 

01 

$  M00, 000 

Drainage;  obstruction  removal;  fencing- 
safety;  install  VASI  and  REIL;  install 
wind  indicator;  expand  and  light  apron. 

Huntington  Beach 

City  of  Huntington  Beach 
(New  Heliport) 

(GENERAL  AVIATION) 

01 

$  23,323 

Master  Plan  Study. 

Inyokern 

County  of  Kern 

Inyokern 

(COMMERCIAL) 

01 

$  750,000 

Rehabilitate  runway  and  taxiway; 
install  runway  lighting  and  VASI; 
construct  taxiway. 

Jackson 

County  of  Amador 

Westover  Field-Amador 

County 

(GENERAL  AVIATION) 

01 

$  106,600 

Land  -  clear  zones  and  development. 

Lancaster 

County  of  Los  Angeles 

General  William  J.  Fox 
Airfield 

(GENERAL  AVIATION) 

01 

$  63,900 

Airport  Master  Plan. 

Livermore 

City  of  Livermore 

Livermore  Municipal 
(RELIEVER) 

01 

$1, 332,579 

Land  -  approach  protection  and 
development. 

Long  Beach 

City  of  Long  Beach 

01 

$  990,1(90 

(Multi-year) 

Install  taxiway  lighting  system  and 
signs;  construct  apron,  taxiways  and 

Long  Beach 

( 

EY 82-257, 270) 

taxiway  shoulders;  overlay  entrance 

(PRIMARY) 

( 

( 

FY83-321, 588) 
FY84-411 ,632) 

and  service  roads. 

Los  Angeles 

City  of  Los  Angeles 

Los  Angeles  International 
(PRIMARY) 

01 

$7,963,696 

Land  -  noise  compatibility  Including 
relocation  assistance. 

Mamnoth 

County  of  Mono 

Mammoth  June  Lakes 
(COFMERCIAL) 

01 

$  500,000 

Rehabilitate,  extend,  and  light  apron; 
fencing  -  security. 
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TABLE  H 


AIRPORTS  GRANT-IN-AID  PROGRAM 


PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  TEAR  1M2 


Location,  sponsor  and 
name  of  airport 

Proj. 

no. 

Federal 

funds 

Description  of  work 

CALIFORNIA  (conti 

iued) 

Mariposa 

County  of  Mariposa 
Mariposa-Yos smite 
(GENERAL  AVIATION) 

01 

$  575,100 

Construct  taxiway;  install  wind  cone 
and  segmented  circle;  expand  apron. 

Marysville 

County  of  Yuba 

Yuba  County 
(GENERAL  AVIATION) 

01 

$  363,892 

Land  -  clear  zone;  construct  taxiway 
and  runway  fillet;  Install  taxiway 
lighting  and  guidance  signs. 

Modesto 

City  of  Modesto 

Modesto  City-County 

Airport /Harry  Sham  Field 
(COfMERCIAL) 

01 

t  294,800 

Apply  friction  seal  to  runway; 
resurface  runway  and  taxiway. 

Mojave 

East  Kern  Airport 

District 

Mojave 

(GENERAL  AVIATION) 

01 

$  500,000 

Reconstruct  taxlways. 

Monterey 

Monterey  Peninsula 

Airport  Authority 

Monterey  Peninsula 
(PRIMARY) 

01 

$  150,750 

Environmental  Assessment . 

Napa 

County  of  Napa 

Napa  County 
(RELIEVER) 

01 

$  201,600 

Install /rehabilitate  taxiway  lighting; 
expand  apron;  rehabilitate  taxiway. 

Oakdale 

City  of  Oakdale 

Oakdale 

(GENERAL  AVIATION) 

01 

»  309,380 

Overlay  runway  (portion);  overlay, 
widen  and  extend  taxlways;  drainage; 
expand  apron;  lighting;  relocate 
access  road. 

Oakland 

Port  of  Oakland 

Metropolitan  Oakland 
International  Airport 
(PRIMARY) 

01 

(FYi 

(FY! 

(FYi 

$3,906,133 

(Multi-year) 

2- 1,097,893) 

3- 1,372,366) 

4- 1,435,874) 

Expand  terminal  building  and  terminal 
apron. 
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TABLE  H 


AIRPORTS  GRANT-IN-AID  PROGRAM 


PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1M2 


Location,  sponsor  and 
name  of  airport 

Proj. 

no. 

Federal 

fund* 

Description  of  work 

CALIFORNIA  (contin 

ued) 

Oxnard 

County  of  Vantura 

Oxnard 

(PRIMARY) 

01 

$  74,500 

Airport  Master  Plan,  Including  ANCLUC. 

Palm  Springs 

01 

11,702,198 

Construct  taxiway}  apply  porous 

City  of  Palm  Springs 

(F 

Y82-548,495> 

friction  course  to  runway}  extend  fire 

Palm  Springs  Municipal 

(F 

Y83-685.619) 

protection  water  line}  Install  taxiway 

(PRIMARY) 

(F 

Y84-468.084) 

lighting  system. 

Petaluma 

City  of  Petaluma 

Petaluma  Municipal  (New) 
(GENERAL  AVIATION) 

01 

$  500,000 

Acquire  existing  airport}  land  -  clear 
zones  and  development. 

Redding 

01 

$1,063,957 

Overlay  runway  Including  porous 

City  of  Redding 

(Multi-year) 

friction  course}  construct  taxiway} 

Redding  Municipal 

(F 

Y82-442.928) 

overlay  taxiway}  light  taxiway. 

(PRIMARY) 

(F 

(F 

Y83-272, 381) 
184-348,648) 

Sacramento  Metropolitan 

Area 

Sacramento  Area  Council 
of  Governments 
(SYSTEM  PLAN) 

Ml 

$  90,000 

Metropolitan  Airport  System  Plan 
(update) . 

Sacramento 

County  of  Sacramento 
Sacramento  Metropolitan 
(PRIMARY) 

01 

$1,084,044 

Land  -  noise  compatibility. 

San  Diego  Association 
of  Governments 

San  Diego  Association 
of  Governments 
(SYSTEM  PLAN) 

Ml 

$  298,113 

Metropolitan  Airport  System  Plan 
(update) . 

San  Diego 

01 

$2,534,143 

Rehabilitate  runway}  light  apron} 

San  Diego  Unified 

(Multi-year) 

expand  terminal  facilities. 

Port  District 

(FYf 

2-1,580,044) 

San  Diego  International/ 
Lindbergh  Field 
(PRIMARY) 

(FYf 

3-  954,099) 

San  Francisco 

City  and  County  of 

San  Francisco 

San  Francisco  International 
(PRIMARY) 

01 

$4,062,766 

Relevel  and  groove  runway}  reconstruct 
taxlways}  reconstruct  dike}  feasibility 
study  to  reduce  ground  run-up  noise. 
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TABLE  I 


AIRPORTS  GRANT-IN-AID  PROGRAM 


PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1N2 


Location,  sponsor  and 
name  of  airport 

Pro*. 

no. 

Federal 

funds 

Description  of  work 

CALIFORNIA  (conti 

>ued) 

San  Jose 

City  of  San  Jose 

San  Jose  Municipal 
(PRIMARY) 

01 

♦3,179,474 

Land  -  noise  compatibility. 

San  Luis  Obispo 

County  of  San  Luis 

Obispo 

San  Luis  Obispo 
(PRIMARY) 

01 

♦  299,087 

Overlay  runway,  taxiway  and  apron; 
install  wind  indicator. 

Santa  Barbara 

City  of  Santa  Barbara 

Santa  Barbara  Municipal 
(PRIMARY) 

01 

(1 

(1 

(1 

♦1,688,256 

(Multi-year) 

782- 497,100) 

783- 621,372) 

784- 569-784) 

Construct  and  light  taxiways;  drainage. 

Santa  Rosa 

County  of  Sonoma 

Sonoma  County 
(COMMERCIAL) 

01 

♦  495,000 

Overlay  runway. 

Southern  California 

Association  of  Governments 
Southern  California 

Association  of  Governments 
(SYSTEM  PLAN) 

Ml 

♦  380,015 

Metropolitan  Airport  System  Plan 
(continuous). 

Stockton 

County  of  San  Joaquin 
Stockton  Metropolitan 
(PRIMARY) 

01 

( 

( 

♦  414,450 
(Multi-year) 

782- 231,826) 

783- 182,624) 

Construct/modify  airport  access  road. 

Tehachapi 

City  of  Tehachapi 

Tehachapi 
(GENERAL  AVIATION) 

01 

♦  107,460 

Construct  apron. 

Tracy 

City  of  Tracy 

Tracy  Municipal 
(GENERAL  AVIATION) 

01 

♦  490,914 

Construct  and  light  apron;  fencing  - 
perimeter. 

(Jkiah 

City  of  Ukiah 

Uklah  Municipal 
(GENERAL  AVIATION) 

01 

♦  250,000 

Land  -  clear  zone;  relocation 
assistance;  obstruction  removal. 
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TABLE  II 


AIRPORTS  GRANT-IN-AID  PROGRAM 


PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1M2 


Location,  sponsor  and 
name  of  airport 

Proj. 

no. 

Federal 

funds 

Description  of  work 

COLORADO 

Aspen 

County  of  Pitkin 

Aspen-Pitkin  County 
(PRIMARY) 

01 

$1,731,752 

Widen  runway;  overlay  runway  with 
porous  friction  course;  install/ 
relocate  runway  lights;  construct  taxi¬ 
way;  fencing  -  security /perimeter . 

Boulder 

City  of  Boulder 

Boulder  Municipal 
(GENERAL  AVIATION) 

01 

$  49,860 

Airport  Master  Plan. 

Burlington 

City  of  Burlington 

Kit  Carson  County  (New) 
(GENERAL  AVIATION) 

01 

*  471,200 

Site  preparation  for  new  runway,  taxi¬ 
way,  apron  and  building  areas  (Phase  II 
of  new  airport  construction). 

Cortez 

City  of  Corte2  and 

Montezuma  County 

Cor  t  e  z-Mont  e  zuma 
(COWIERCIAL) 

01 

$  90,000 

Land  -  clear  zone. 

Denver 

County  of  Adams 

Front  Range  (New) 

(RELIEVER) 

Ml 

$2,500,000 

Site  preparation  for  runway,  taxiway 
and  apron  (Phase  I  of  new  airport 
construction. 

Denver  Regional 

Denver  Regional  Council 
of  Governments 
(SYSTEM  PLAN) 

01 

$  54,000 

Metropolitan  Airport  System  Plan 
(continuous). 

Denver 

Denver  Regional  Council 
of  Governments 

Denver  Stapleton 

International 

(PRIMARY) 

01 

$  48,750 

Site  selection  study  for  new  airport 
to  serve  Denver  (supplemental  study 
to  on-going  study). 

Denver 

County  of  Arapahoe 

Arapahoe  County 
(RELIEVER) 

01 

$1,500,000 

Land  -  development,  including 
relocation  costs. 

Denver 

Jeffersor.  County  Airport 
Authority  and  County 
of  Jefferson 

Jefferson  County 
(RELIEVER) 

01 

$1,277,368 

Overlay  runway;  land  -  development. 
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TABLE  > 


AIRPORTS  GRANT-IN-AID  PROGRAM 


PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1M2 


Location,  sponsor  and 
name  of  airport 

ProJ. 

no. 

Fedsral 

funds 

Description  of  work 

COLORADO  (continued 

Durango 

City  of  Durango  and 

County  of  La  Plata 
Durango-La  Plata  County 
(PRIMARY) 

01 

(! 

(' 

$  252,000 
(Multi-year) 
Y82-196.074) 
Y83-  55,926) 

Acquire  crash /fire /res cue  vehicle. 

Fort  Morgan 

City  of  Fort  Morgan 

Fort  Morgan  Municipal 
(GENERAL  AVIATION) 

01 

i  463,666 

Land  -  clear  zones;  rehabilitate 
runway,  taxlways  and  apron. 

Grand  Junction 

City  of  Grand  Junction 
and  County  of  Mesa 

Walker  Field 
(PRIMARY) 

01 

(1 

(1 

♦1,530,122 

(Multi-year) 

Y82-943.122) 

Y83-587,000) 

Pave  and  light  aprons. 

Grand  Junction 

City  of  Mesa  and  County 
of  Grand  Junction 

Walker  Field 
(PRIMARY) 

02 

♦  50,000 

Airport  Master  Plan  (update). 

Montrose 

County  of  Montrose 

Montrose  County 
(COrtfERCIAL) 

01 

♦  482,513 

Land  -  airport  development.  Including 
relocation  assistance. 

Trinidad 

County  of  Los  Animas 

Las  Animas  County 
(GENERAL  AVIATION) 

01 

♦  153,000 

Install  runway  lighting  system. 

CONNECTICUT 

Bridgeport 

City  of  Bridgeport 

Sikorsky  Memorial 
(COfMERCIAL) 

01 

♦  257,490 

Acquire  snow  removal  equipment. 

Danbury 

City  of  Danbury 

Danbury  Municipal 
(GENERAL  AVIATION) 

01 

♦  54,000 

Airport  Master  Plan  (update). 

Windsor  Locks 

State  of  Connecticut 

Bradley  International 
(PRIMARY) 

01 

1,213,056 

Construct  apron. 
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TABLE  II 


AIRPORTS  GRANT-IN-AID  PROGRAM 


PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1M2 


Location,  sponsor  and 
name  of  airport 

Pro*. 

no. 

Fedwal 

funds 

Description  of  work 

DELAWARE 

Wilmington 

New  Castle  County 

Greater  Wilmington 
(COMERCIAL) 

DISTRICT  OF  COL 

01 

U  M  B 

t  450,000 

I  A 

Widen,  strengthen  and  light  taxiway; 
install  taxiway  signs. 

Washington,  D.C. 

Metropolitan  Area 
Metropolitan  Council  of 
Governments 
(SYSTEM  PLAN) 

FLORIDA 

Ml 

$  225,000 

Metropolitan  Airport  System  Plan 
( update-continuous ) . 

Arcadia 

City  of  Arcadia 

Arcadia  Municipal 
(GENERAL  AVIATION) 

01 

$  514,477 

Construct  runway,  apron  and  connecting 
taxiway;  light  (MI)  runway. 

Clewiston 

Hendry  County  Board  of 
Commissioners 

Airglades 
(GENERAL  AVIATION) 

01 

$  172,579 

Overlay  runway. 

Destin 

Okaloosa  County  Board 
of  County  Commissioners 
Destin-Ft.  Walton  Beach 
(GENERAL  AVIATION) 

01 

*  355,175 

Construct  and  light  apron. 

Fort  Lauderdale 

Broward  County  Board  of 
Commissioners 

North  Broward  County  (New) 
(GENERAL  AVIATION) 

01 

»  62,600 

Master  Plan  -  Environmental  Study. 

Fort  Lauderdale 

City  of  Fort  Lauderdale 

Fort  Lauderdale  Executive 
(RELIEVER) 

01 

$  750,000 

Land  -  clear  zone. 
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TABLE  M 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1SB2 


Location,  sponsor  and 
name  of  airport 


FLORIDA  (continued) 


Fort  Lauderdale 
Broward  County  Board  of 
County  Comnissioners 
Fort  Lauderdale-Hollywood 
International 
(PRIMARY) 

Fort  Myers 
Lee  County  Board  of 
County  Comnissioners 
Southwest  Florida  Regional 
(PRIMARY) 

Gainesville 
City  of  Gainesville 
Gainesville  Regional 
( PRIMARY) 


Federal 

funds 


Description  of  work 


01  I  $3,922,966 
J(  Multi-year ) 
(FY  82-2, 211, 483) 
(FY  93-1, 711, 483) 


01 


Flf82' 


FV83 


Land  -  clear  zones. 


$1,786,008 
|(  Multi-year) 
-893,004) 
893,004) 


01  $1,739,736 

(Multi-year) 
(FY8  5-1,297, 318) 
(FY8P-  442,418) 


Construct  crash/fire/rescue  building, 
entrance  road,  access  and  service  roads. 


Extend,  light  and  groove  runway;  site 
preparation  for  associated  taxiway 
extension;  relocate  ILS/MALSR. 


Hollywood 

Broward  County  Board  of 
Commissioners 

South  Broward  County  (New) 
(GENERAL  AVIATION) 


01 


$  62,600 


Master  Plan  -  Environmental  Study. 


Jacksonville 

Jacksonville  Port  Authority 

Her long 

(RELIEVER) 


01 


$  301,500 


Overlay,  mark  and  light  runway  and 
parallel  taxiway;  construct  runway 
safety  area;  install  VASI-2  and 
taxiway  guidance  signs. 


Jacksonville 
Jacksonville  Port 
Authority 

Jacksonville  International 
(PRIMARY) 


01 


$  45,971 


Master  Plan  -  Environmental  Study. 


Jacksonville 
Jacksonville  Port 
Authority 

Jacksonville  International 
(PRIMARY) 


02 


$1,676,250 
(Multi-year) 
(F (82-957,191) 
(F (83-719, 059) 


Reconstruct  terminal  apron  and  a 
portion  of  taxiway;  acquire  crash/ 
fire/rescue  vehicle. 


Key  West 

Monroe  County  Board  of 
County  Commissioners 
Key  West  International 
(PRIMARY) 


01 


$  607,070 
[Multi-year) 
(F(82-323,719) 
(F  (83-283, 351) 


Construct  entrance  road  and  crash/fire/ 
rescue  building;  light  runway,  taxlways 
and  aprons. 


28 


TABLE  N 


AIRPORTS  GRANT  IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  VEAR  1BB2 


Location,  ipontor  and 
name  of  airport 


Proj.  Federal 

no.  funds 


Description  of  work 


FLORIDA  (continued) 


Kissimmee 
City  of  Kissimmee 
Kissimmee  Municipal 
(GENERAL  AVIATION) 


01 


$  379,687 


Overlay,  mark  and  groove  runway; 
install  VASI-4. 


La Belle 

Hendry  County  Board  of 
Cosulssloners 
La  Belle  Municipal 
(GENERAL  AVIATION) 


01 


$  72,090 


Land  -  clear  and  transition  zones. 


Marathon 
Monroe  County 
Marathon  Flight  Strip 
(CCfWERCIAL) 


01 


*  67,119 


Light  parallel  taxiway;  install  taxiway 
guidance  signs. 


Melbourne 
City  of  Melbourne 
Melbourne  Regional 
(PRIMARY) 


01  $1,217,700 

[Multi-year ) 
(F  (82-767,045) 
(F  (83-950,655) 


Overlay,  mark  and  groove  runway;  con¬ 
struct/reconstruct  parallel  taxiways. 


Miami 

Dade  County  Board  of 
County  Commissioners 
Miami  International 
(PRIMARY) 


01  $8,910,818 

[Multi-year) 
(FY8 ’-9,205,909) 
(FY8p-9,205,909) 


Strengthen  and  light  terminal  apron; 
site  preparation  for  terminal  apron 
expansion. 


Naples 

City  of  Naples  Airport 
Authority 
Naples  Municipal 
(PRIMARY) 

Ocala 

City  of  Ocala 
Ocala  Municipal/ 

Jim  Taylor  Field 
(COMMERCIAL) 

Orlando 

City  of  Orlando 
Orlando  International 
(PRIMARY) 

Orlando 

City  of  Orlando 
Orlando  International 
(PRIMARY) 


01 


$1,009,089 
(Multi-year) 
(F (82-672, 678) 
(F (83-336,906) 


Construct  aprons  and  edge  taxiways. 


01 


$  380,183 


Construct  apron;  install  fencing. 


01 


$  500,000 


Land  -  noise  compatibility. 


02 

(FY8t 
(FY8 
(FY8  I 


$9,422,390 
f Multi-year ) 
'-2,294,923) 
$-1,794,923) 
-  332,494) 


Construct  international  arrivals  ter¬ 
minal  building;  acquire  crash/fire/ 
rescue  vehicle;  pave  and  mark  taxiway; 
reconstruct  portion  of  apron;  construct 
light  and  sign  perimeter  road;  construct 
new  tower  airfield  lighting  controls. 
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TABLE  II 


AIRPORTS  GRANT-IN-AID  PROGRAM 


PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  19S2 


Location,  sponsor  and 
name  of  airport 

Proj. 

no. 

Federal 

funds 

FLORIDA  (continued) 

Orlando 

City  of  Orlando 

Orlando  Executive 
(RELIEVER) 

01 

$  750,000 

Panama  City 

Panama  City-Bay  County 
Panama  City-Bay  County 
(PRIMARY) 

01 

$  429,382 

Pensacola 

City  of  Pensacola 

Pensacola  Regional 
(PRIMARY) 

01 

$  508,187 

Punta  Gorda 

Charlotte  County 

Development  Authority 
Charlotte  County 
(COfMERCIAL) 

01 

$  561,000 

Sanford 

Sanford  Airport  Authority 

Sanford 

(RELIEVER) 

01 

$  433,500 

Sarasota 

Sarasota-Manatee  Airport 

01 

$2,307,288 

(Multi-year) 

Authority 

(F 

82-1,403,644) 

Sarasota-Bradenton 

(PRIMARY) 

(F 

83-  903,644) 

St.  Petersburg 

Pinellas  County 

St.  Petersburg-Clearwater 
International 
(PRIMARY) 

01 

$  789,595 
(Multi-year) 
FY 82-597, 331) 
FY83-192, 264) 

Tampa 

Hillsborough  County 

01 

$4,477,180 

(Multi-year) 

Aviation  Authority 

(F 

82-2,461,502) 

Tampa  International 
(PRIMARY) 

(F 

83-2,015,678 

Description  of  work 


Overlay  and  mark  runway,  including  edge 
light  relocation;  construct,  mark  and 
light  partial  parallel  and  connecting 
taxiways . 

Construct  parallel  and  connecting  taxi- 
ways  and  apron. 


and  connecting  taxiways. 


Overlay  and  mark  runway. 


Reconstruct  terminal  apron. 


Land  -  approach  protection;  overlay, 
mark  and  light  runway;  install  VASI-4; 
overlay  taxiways. 


Reconstruct,  groove  and  mark  runway; 
reconstruct/construct  and  light 
portions  of  taxiways. 
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TABLE  U 


AIRPORTS  GRANT-IN-AID  PROGRAM 


PROJECTS  PLACED  UNDER  ORANT  AGREEMENT  -  FISCAL  YEAR  1M2 


Location,  sponsor  and 
name  of  airport 


Proj.  Federal 

no.  funds 


Description  of  work 


F  L  0  R  IDA  (continued) 


West  Palm  Beach 
Palm  Beach  County  Board 
of  County  Connies loners 
Palm  Beach  International 
(PRIMARY) 


01 

(FYI 

(FY* 


$2,781,678 

(Multi-year) 

12-1,640,839) 

3-1,140,839) 


Overlay,  mark  and  groove  runway, 
including  edge  lighting  replacement; 
relocate  drainage  canal. 


Winter  Haven 
City  of  Winter  Haven 
Gilbert  Field 
(GENERAL  AVIATION) 


01 


846,271 


Overlay,  mark  and  light  runway; 
construct,  mark  and  light  parallel 
taxiway. 


GEORGIA 


Albany 

City  of  Albany-County 
of  Dougherty 
Albany-Dougherty  County 
(PRIMARY) 


01  $ 


430,848 


Construct  extended  runway  safety  areas. 


Atlanta 

City  of  Atlanta 
Win.  B.  Hartsfield 

Atlanta  International 
(PRIMARY) 


01 


$9,992,765 


Land  -  noise  compatibility;  relocation 
assistance. 


Atlanta 
DeKalb  County 
DeKalb- Peachtree 
(RELIEVER) 


01 


$1,152,979 


Groove  runway;  extend  runway  safety 
area;  relocate  MALSF ;  grade,  drain  and 
pave  apron. 


Atlanta 

Fulton  County 

Fulton  County-Brown  Field 

(RELIEVER) 


01 


$  549,270 


Land  -  clear  zone  and  runway  approaches. 


Augusta 

City  of  Augusta 
Bush  Field 
(PRIMARY) 

Columbus 

City  of  Columbus  and 
Columbus  Airport  Comm. 
Columbus  Metropolitan 
(PRIMARY) 


01 


$  740,407 


Overlay  runway  and  associated  taxiway; 
groove  runway. 


01 


$  886,256 
(Multi-year) 
(1Y82-513,09 2) 
(IY83-373.164) 


Land  -  airport  development;  relocation 
assistance;  groove  runway;  construct 
taxiway  fillet. 
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TABLE  N 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS- PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1tt2 


Location,  iponaor  and 
nama  of  airport 

Proj. 

no. 

Federal 

fundi 

Description  of  work 

GEORGIA  (continued) 

Gainesville 

City  of  Gainesville 

Lee  Gilmer  Memorial 
(GENERAL  AVIATION) 

01 

$  500,000 

Site  preparation  for  runway  and 
parallel  taxiway  extensions. 

LaGrange 

City  of  LaGrange 
and  Troup  County 

Callaway 

(GENERAL  AVIATION) 

01 

t  176,547 

Land  -  clear  zones  and  approach  area; 
approach  clearing. 

Marietta 

Cobb  County 

McCollum  Field 
(GENERAL  AVIATION) 

01 

$  405,857 

Land  -  airport  development. 

GUAM 

Agana 

Guam  Airport  Authority 

Guam  International 

Air  Terminal 
(PRIMARY) 

01 

»  659,547 

Land  -  development. 

HAWAII 

Hanapepe 

State  of  Hawaii 

Port  Allen 
(GENERAL  AVIATION) 

01 

$  158,966 

Install  segmented  circle;  fencing  - 
perimeter. 

Kallua-Kona 

State  of  Hawaii 

Ke-Ahole 

(PRIMARY) 

01 

$3,612,820 

Construct  aprons,  taxlways  and  access 
road. 

Llhue 

01 

17,641,000 

Construct  and  light  apron  and  taxlways; 

State  of  Hawaii 

(Multi-year) 

construct  entrance  road;  fencing  - 

Llhue 

(F 

82-3,835,510) 

security;  drainage;  utilities  for 

(PRIMARY) 

(r 

83-3,805,490) 

terminal  building;  miscellaneous. 
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PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1M2 


Location,  sponsor  and 
name  of  airport 

Proj. 

no. 

Federal 

funds 

Description  of  work 

IDAHO 

Boise 

City  of  Boise 

Boise  Air  Terminal 
(PRIMARY) 

01 

$  875,631 

Extend  and  mark  taxiways  and  apron; 
rehabilitate  taxiways  and  apron. 

Bonners  Ferry 

County  of  Boundary 

Boundary  County 
(GENERAL  AVIATION) 

01 

$  12,510 

Airport  Master  Plan. 

Buhl 

City  of  Buhl 

Buhl  Municipal 
(GENERAL  AVIATION) 

01 

*  684,945 

Land  -  development  and  clear  zones; 
construct  and  mark  runway. 

Emmett 

City  of  Emmett  and  County 
of  Gem 

Emmett  Municipal 
(GENERAL  AVIATION) 

01 

$  27,000 

Airport  Master  Plan. 

Hailey 

City  of  Hailey  and 

County  of  Blaine 

Friedman  Memorial 
(COMMERCIAL) 

01 

*  318,111 

Overlay  apron;  extend  and  mark  taxiway 
and  apron;  construct  access  road. 

Lewiston 

City  of  Lewiston  and 

County  of  Nez  Perce 
Lewistor-Nez  Perce  County 
(PR^v-  iY) 

01 

$  224,563 

Acquire  crash/flre/rescue  suits; 
fencing  -  security;  lighting  - 
security;  construct  access  road. 

Nampa 

City  of  Nampa 

Nar'i  Municipal 
(Gi  PAL  AVIATION) 

01 

$  101,142 

Land  -  clear  zone,  approach  area  and 
transitional  areas. 

Pocatello 

City  of  Pocatello 

Pocatello  Municipal 
(PRIMARY) 

01 

*  256,882 

Construct  safety  areas;  reconstruct 
taxiway  and  apron. 

Salmon 

County  of  Lemhi 

Lemhi  County 
(GENERAL  AVIATION) 

01 

$  130,050 

Land  -  clear  zone  and  development. 
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AIRPORTS  GRANT-IN-AID  PROGRAM 


PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1982 


1  — - 

Location,  sponsor  and 
name  of  airport 

Proj. 

no. 

Federal 

funds 

Description  of  work 

IDAHO  (continued) 

Twin  Fall3 

City  and  County  of 

Twin  Falls 

Twin  Falls-Sun  Valley 
Regional 
(PRIMARY) 

ILLINOIS 

01 

*  151,895 

Construct  extended  safety  area;  acquire 
snow  removal  equipment. 

Aurora 

City  of  Aurora 

Aurora  Municipal 
(RELIEVER) 

01 

$  723,600 

Widen  and  overlay  runway;  construct 
runway  safety  area. 

Carbondale 

Southern  Illinois 

Airport  Authority 

Southern  Illinois 
(COrtfERCIAL) 

01 

$  166,500 

Land  -  clear  zone,  approach  protection, 
and  airport  development. 

. 

Champaign-Urbana 

University  of  Illlnois- 
Institute  of  Aviation 
University  of  Illinois- 
Willard 
(PRIMARY) 

01 

*  338,602 

Widen  and  overlay  airport  entrance  and 
access  road;  Install  security  lighting. 

Chicago 

City  of  Chicago 

Chicago  Midway 
(PRIMARY) 

01 

$  517,500 

Land  -  approaches. 

Chicago 

City  of  Chicago 

Chicago  O' Hare 

International 

(PRIMARY) 

01 

*7,«75,66l 

Relocate /improve  substation;  rehabili¬ 
tate/expand  public  facilities  in 
terminal  complex;  install  -e’rigeration 
chiller;  replace/improve  terminal 
signs ;  Improve  storm  water  retention 
and  replace  lighting  system  for  access 
roads. 

Danville 

Vermilion  County  Airport 
Authority 

Vermilion  County 
(COMfERCIAL  SERVICE) 

01 

*  92,000 

Rehabilitate  runway  lighting  system. 
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PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1982 


Location,  ipontor  and 
name  of  airport 

Proj. 

no. 

Federal 

funds 

Description  of  work 

INDIANA  (continued) 

Fort  Wayne 

City  of  Fort  Wayne 

01 

$  697,466 

(Multi-year) 

Acquire  snow  removal  equipment;  expand 
apron;  construct  taxiways;  update 

Fort  Wayne  Munielpal- 
Baer  Field 
(PRIMARY) 

( 

( 

^82-527,832) 

=783-169,634) 

Airport  Master  Plan. 

Indianapolis 

Indianapolis  Airport 
Authority 

Eagle  Creek  Airpark 
(RELIEVER) 

01 

$1,649,008 

Land  -  clear  zones;  extend  and  light 
runway  and  taxiways;  overlay  runway, 
taxiway  and  aprons;  Install  fence;  con¬ 
struct  sound  attenuation  mounds;  remove 
obstructions . 

Indianapolis 

Indianapolis  Airport 
Authority 

Indianapolis  International 
(PRIMARY) 

01 

(FY 

(FY 

$4,960,000 

(Multi-year) 

32- 3,500,736) 

33- 1,459,264) 

Land  -  noise  compatibility  in  clear 
zones  and  approaches. 

Indiana  State 

State  of  Indiana 
(SYSTEM  PLAN) 

SI 

$  109,296 

State  Airport  System  Plan  (continuous). 

Kendallville 

City  of  Kendallville 
Kendallville  Municipal 
(GENERAL  AVIATION) 

01 

$  225,000 

Strengthen  runway  and  taxiway;  widen 
taxiway. 

Lafayette 

Purdue  University 

Purdue  University 
(PRIMARY) 

01 

$  144,617 

Rehabilitate  apron;  acquire  snow 
removal  equipment. 

Muncie 

Delaware  County  Airport 
Authority 

Delaware  County 
(COMMERCIAL) 

01 

$  457,250 

Construct  crash/flre/rescue  and  snow 
removal  equipment  building;  improve 
runway  drainage. 

Plymouth 

City  of  Plymouth 

Plymouth  Municipal 
(GENERAL  AVIATION) 

01 

$  135,000 

Ins'- ill  runway  lights,  VASI  and  REILS; 
construct  runway  safety  area. 

Shelbyville 

City  of  Shelbyville 
Shelbyville  Municipal 
(GENERAL  AVIATION) 

01 

$  216,000 

Overlay  runway;  construct  taxiway. 
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PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1M2 


' 

Location,  tpontor  and 
name  of  airport 

Proj. 

no. 

Federal 

funds 

Description  of  work 

INDIANA  (continued) 

South  Bend 

01 

*  641,300 

Extend  and  light  runway  and  taxiway; 

St.  Joseph  County 

(Multi-year) 

overlay  runway;  construct  taxiway; 

Airport  Authority 

( 

782-452,189) 

acquire  snow  removal  equipment; 

Mlchlana  Regional 

( 

783-189,111) 

install  fencing. 

(PRIMARY) 

Wabash 

01 

$  292,500 

Overlay  and  light  runway. 

City  of  Wabash 

Wabash  Municipal 

(GENERAL  AVIATION) 

IOWA 

Ames 

01 

$  157,545 

Overlay  taxiway  and  apron;  expand 

City  of  Ames 

apron;  overlay  and  widen  apron  and 

Ames  Municipal 

taxiway . 

(COFMERCIAL) 

Burlington 

01 

$  121,500 

Acquire  snow  removal  equipment; 

City  of  Burlington 

Airport  Master  Plan  (update). 

Burlington  Municipal 

(PRIMARY) 

Cedar  Rapids 

01 

$1,078,075 

Pave  terminal  apron;  construct  cargo 

Cedar  Rapids  Airport 

apron  with  access  road. 

Commission 

Cedar  Rapids  Municipal 

(PRIMARY) 

•Charles  City 

01 

$  628,470 

Land  -  clear  zones  and  development; 

City  of  Charles  City 

site  preparation  for  runway;  fencing. 

Charles  City  Municipal 

(GENERAL  AVIATION) 

Clinton 

01 

$  356,553 

Land  -  clear  zone  and  development; 

Clinton  Airport  Comnlsslon 

construct  and  light  taxiway  and  taxiway 

Clinton  Municipal 

turnaround. 

(COfMERCIAL) 

Decorah 

01 

$  320,120 

Pave  and  mark  runway  extension  and 

City  of  Decorah 

taxiway  turnarounds. 

Decorah  Municipal 

(GENERAL  AVIATION) 

Des  Moines 

01 

$1,848,150 

Land  -  clear  zone. 

City  of  Des  Moines 

(Multi-year) 

Des  Moines  Municipal 

< 

782-911,244) 

(PRIMARY) 

<: 

783-936,906) 
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PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  TEAR  1SB2 


Location,  sponsor  and 
name  of  airport 


IOWA  (continued) 
Dubuque 

Dubuque  Municipal  Airport 
Commission 
Dubuque  Municipal 
(PRIMARY) 

Fort  Dodge 
Fort  Dodge  Airport 
Commission 

Fort  Dodge  Municipal 
(COMMERCIAL) 

Sheldon 

City  of  Sheldon 
Sheldon  Municipal 
(GENERAL  AVIATION) 

Sioux  City 
City  of  Sioux  City 
Sioux  City  Municipal 
(PRIMARY) 

Waterloo 

Waterloo  Airport  Commission 
Waterloo  Municipal 
(PRIMARY) 


KANSAS 

Colby 

City  of  Colby 
Shaltz  Field 
(GENERAL  AVIATION) 

Dodge  City 
City  of  Dodge  City 
Dodge  City  Municipal 
(COMMERCIAL) 

Great  Bend 
City  of  Great  Bend 
Great  Bend  Municipal 
(COMMERCIAL) 

Hutchinson 
City  of  Hutchinson 
Hutchinson  Municipal 
(GENERAL  AVIATION) 


Pro*. 

no. 

Federal 

funds 

Description  of  work 

01 

$  145,900 

Expand  and  light  apron;  fencing; 
install  wind  indicator;  construct 
sewage  treatment  facility. 

01 

$  48,154 

Rehabilitate  runway  lighting  system. 

01 

$  108,000 

Land  -  development;  fencing  -  perimeter. 

01 

t  260,786 

Extend  and  light  taxiway. 

01 

t  73,800 

Acquire  snow  removal  equipment. 

01 

*  323,777 

Reconstruct  turnaround  and  portion  of 
runway;  construct  apron. 

01 

$  54,000 

Strengthen  apron. 

01 

*  31,410 

Airport  Master  Plan. 

01 

$  118,779 

Overlay  taxiway. 
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Location,  tponsor  and 
name  of  airport 

Proj. 

no. 

Federal 

fund* 

Description  of  work 

KANSAS  (continued) 

Lawrence 

City  of  Lawrence 

Lawrence  Municipal 
(COMMERCIAL) 

01 

$  936,360 

Extend  apron;  construct  taxiway; 
grading  and  seeding. 

Manhattan 

City  of  Manhattan 

Manhattan  Municipal 
(PRIMARY) 

01 

$  198,000 

Extend  apron. 

McPherson 

City  of  McPherson 

McPherson  City/County 
(GENERAL  AVIATION) 

01 

$  365,580 

Overlay  runway,  taxi ways  and  apron. 

Newton 

County  of  Harvey 

Newton  City-County 
(GENERAL  AVIATION) 

01 

*  261,771 

Overlay  and  mark  taxlways;  overlay 
apron. 

Olathe 

Johnson  County  Airport 
Commission 

Johnson  County  Executive 
(RELIEVER) 

01 

$  868,833 

Overlay  and  mark  runway  and  taxlways; 
land  -  approach  protection. 

Olathe 

Johnson  County  Airport 
Commission 

Johnson  County  Industrial 
< RELIEVER) 

01 

$  302,346 

Overlay  runway  and  taxlways;  extend 
taxlways;  light  taxiway3. 

Parsons 

City  of  Parsons 

Parsons  Tri-City 
(COHfERCIAL) 

01 

$  119,844 

Rehabilitate  and  light  runway;  grading; 
seeding;  drainage. 

Russell 

City  of  Russell 

Russell  Municipal 
(GENERAL  AVIATION) 

01 

»  601,381 

Land  -  clear  zone  and  development; 
extend,  widen,  overlay  and  light 
runway;  construct  turnarounds;  widen 
and  overlay  taxiway;  overlay  apron  and 
taxi way. 

Salina 

Salina  Airport  Authority 
Salina  Municipal 
(COftfERCIAL) 

01 

$  606,240 

Overlay  runway  and  taxiway. 
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name  of  airport 

Proj. 

no. 

Federal 

funds 

Description  of  work 

KANSAS  (continued) 

State  of  Kansas 

SI 

$  84,991 

State  Airport  System  Plan  (update  - 

Kansas  Department 

Stage  I). 

of  Transportation 

(SYSTEM  PLAN) 

Topeka 

01 

$1,850,000 

Overlay  runway ;  drainage. 

Metropolitan  Topeka 

(Multi-year) 

Airport  Authority 

(FY 

52-1,270,534) 

Forbes  Field 

(FY 

53-  246,243) 

(PRIMARY) 

(FY 

54-  31  8,66  8) 

(FY 

55-  14,5  55) 

Topeka 

02 

$  135,000 

Airport  Master  Plan  (update) 

Metropolitan  Topeka 

including  ANCLUC. 

Airport  Authority 

Forbes  Field 

(PRIMARY) 

Topeka 

01 

(Cost 

Airport  Master  Plan. 

Metropolitan  Topeka 

Included 

Airport  Authority 

in  Forbes 

Philip  Billard 

Field 

(GENERAL  AVIATION) 

Study) 

Wichita 

01 

$1,628,000 

Pave,  light  and  mark  runway;  construct 

Wichita  Airport  Authority 

and  mark  taxiway;  drainage;  grading  and 

Colonel  James  Jabara 

seeding. 

(RELIEVER) 

Wichita  Metropolitan 

Ml 

$  24,000 

Metropolitan  Airport  System  Plan 

Area 

(continuous) . 

Wiehita-Sedgvick  County 

Metropolitan  Planning 

Commission 

(SYSTEM  PLAN) 

Wichita 

01 

$1,192,590 

Rehabilitate  runway  lighting;  install 

Wichita  Airport  Authority 

taxiway  signs;  construct  and  light 

Wichita  Mid-Continent 

apron  and  taxiway;  relocate  street. 

(PRIMARY) 
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Location,  sponsor  and 
name  of  airport 

Proj. 

no. 

Federal 

fundi 

Description  of  work 

KENTUCKY 

Campbellsville 

Taylor  County  Airport 

Board 

Taylor  County 
(GENERAL  AVIATION) 

01 

$  448,699 

Land  -  airport  development  and  clear, 
approach  and  transition  zones ;  extend 
and  light  runway}  expand  apron; 
relocate  VASI's,  REILS  and  utility. 

Covington 

Kenton  County  Airport 

Board 

Greater  Cincinnati 
International 
(PRIMARY) 

01 

$1,261,500 

Land  -  approach  zone;  strengthen/ 
reconstruct  and  light  taxiways;  acquire 
crash/fire/rescue  vehicle. 

Elizabethtown 

Elizabethtown  Airport  Board 

Elizabethtown 

(GENERAL  AVIATION) 

01 

$  198,630 

Strengthen  runway,  apron  and  connecting 
taxiway. 

Falmouth 

Falmouth-Pendleton 

County  Air  Board 
Falmouth-Pendleton 

County  (New) 

(GENERAL  AVIATION) 

01 

$  100,000 

Land  -  new  airport. 

Glasgow 

Glasgow  Airport  Board 
Glasgow  Municipal 
(GENERAL  AVIATION) 

01 

$  82,405 

Construct  apron;  install  fencing. 

Hopkinsville 

Hopkins ville-Chrlstian 
County  Airport  Board 
Hopkins ville-Christlan 
County 

(GENERAL  AVIATION) 

01 

$  183,820 

Strengthen  runway. 

Lexington 

Lexlngton-Fayette  Urban 

01 

$1,178,376 

(Multi-year) 

Construct  taxiways;  expand  apron;  site 
preparation  for  apron  and  fuel  farm 

County  Airport  Board 

Blue  Grass 
(PRIMARY) 

FY82-64l,590) 

FY83-536.786) 

relocation;  pave  service  road 

Louisville 

Regional  Airport  Authority 
of  Louisville  and 
Jefferson  County 

Bowman  Field 
(RELIEVER) 

01 

$  450,000 

Construct  parallel  and  connecting 
taxiways;  strengthen  apron. 

Louisville 

Regional  Airport  Authority 
of  Louisville  and 
Jefferson  County 
Standlford  Field 
( PRIMARY) 

01 

$  455,789 

Land  -  approach  zone  and  airport 
development;  relocation  assistance  and 
structures  removal. 
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Location,  sponsor  and 
name  of  airport 


Proj.  Federal 

no.  funds 


Description  of  work 


LOUISIANA 


Alexandria 

Rapides  Parish  Airport 
Authority 
Esler  Regional 
(PRIMARY) 


$  60,069  Airport  Master  Plan  (update). 


Baton  Rouge  01 

City  of  Baton  Rouge  and 
Parish  of  East  Baton  Rouge 
Baton  Rouge  Metropolitan/ 

Ryan  Field 
(PRIMARY) 


$  577,229  Construct  apron  and  stub  taxiway  - 
Phase  I;  light  taxiway. 


DeRidder 

State  of  Louisiana 
Beauregard  Parish 
(GENERAL  AVIATION) 


$  145,000  Drainage  improvements. 


Golden  Meadows 
LaFourehe  Parish 
LaFourohe  Parish 
(GENERAL  AVIATION) 


$  600,000  Site  preparation  for  new  runway. 


Houma 

Houma-Terrebonne  Airport 
Commission 
Houma-Terrebonne 
(PRIMARY) 


$  74,160  Airport  Master  Plan  (update);  ANCLUC. 


Houma 

Houma-Terrebonne  Airport 
Commission 
Houma-Terrebonne 
(PRIMARY) 


t  248,565  Expand  apron  -  Phase  I. 


L^ "ayette 
Lafayette  Airport 
Commission 
Lafayette  Regional 
(PRIMARY) 


$  90,000  ANCLUC. 


Lafayette 
Lafayette  Airport 
Commission 
Lafayette  Regional 
(PRIMARY) 


$  364,478  Overlay  and  groove  runway  -  Phase  I. 


43 


TABLE  II 


AIRPORTS  GRANT-IN-AID  PROGRAM 
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no. 

Fsdarai 
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Description  of  work 

LOUISIANA  (continue 

i) 

Lake  Charles 

Calcasieu  Parish 

Lake  Charles  Municipal 
(PRIMARY) 

01 

$  213,557 

Groove  runway. 

Monroe 

City  of  Monroe 

Monroe  Regional 
(PRIMARY) 

01 

t  357,503 

Reconstruct  portion  of  apron;  Improve 
drainage. 

Natchitoches 

City  of  Natchitoches 
Natchitoches  Municipal 
(GENERAL  AVIATION) 

01 

t  275,000 

Construct  apron;  install  taxiway  lights 
and  reflective  markers. 

New  Orleans 

Orleans  Levee  Board 

Lakefront 

(COfMERCIAL) 

01 

*  977,220 

Complete  parallel  and  associated 
taxlways;  drainage  Improvements. 

New  Orleans 

City  of  New  Orleans 

New  Orleans  International/ 
Molsant  Field 
(PRIMARY) 

01 

$  187,500 

Acquire  crash/flre/resoue  vehicle. 

New  Orleans 

City  of  New  Orleans 

New  Orleans  International/ 
Molsant  Field 
(PRIMARY) 

02 

$  187,500 

Expand  crash /fire /rescue  buldlng. 

New  Orleans 

City  of  New  Orleans 

New  Orleans  International/ 
Molsant  Field 
(PRIMARY) 

03 

$  932,507 

Modify  and  construct  Improvements 
to  terminal  area  access. 

New  Orleans 

City  of  New  Orleans 

New  Orleans  C.B.D. 

Heliport  (New) 

(GENERAL  AVIATION) 

01 

$  500,000 

Site  preparation  for  new  heliport; 
obstruction  removal. 

Patterson 

State  of  Louisiana 

Harry  P.  Williams  Memorial 
(COFMERCIAL) 

01 

»  341,413 

Extend  parallel  taxiway;  light  extension. 
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Proj. 
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Description  of  work 

LOUISIANA  (continu 

id) 

Rayville 

Town  of  Rayville 

Rayville  Municipal 
(GENERAL  AVIATION) 

01 

$  421,551 

Land  -  airport  development;  overlay/ 
extend  runway;  construct  stub  and 
partial  parallel  taxiways  and  apron; 
relocate  threshold. 

Regional  Planning 

Commission 

Jefferson,  Orleans, 

St.  Bernard  and 

St.  Tammany  Parishes 
(SYSTEM  PLAN) 

Ml 

$  54,000 

Regional  System  Plan  (continuous). 

Reserve 

St .  John  Development 
Authority 

St .  John 
(RELIEVER) 

01 

$  495,000 

Site  preparation  -  new  airport,  Phase  I. 

Shreveport 

City  of  Shreveport 

Shreveport  Regional 
(PRIMARY) 

01 

$  731,204 

Construct  and  light  partial  parallel 
and  stub  taxiways;  install  security 
fencing;  construct  access  road. 

Shreveport 

City  of  Shreveport 

Shreveport  Downtown 
(RELIEVER) 

01 

$  53,370 

Airport  Master  Plan  (update). 

Slidell 

St.  Tammany  Parish 

Slidell 

(RELIEVER) 

01 

$  137,000 

Install  runway  and  taxiway  lighting, 

VASI-2  and  REILS;  construct  electrical 
vault  and  relocate  existing  equipment. 

Slidell 

St.  Tammany  Parish 

Slidell 

(RELIEVER) 

02 

$  28,504 

Airport  Master  Plan  (update). 

State  of  Louisiana 

Louisiana  Department  of 
Transportation  and 
Development 
(SYSTEM  PUN) 

SI 

$  121,500 

State  Heliport  System  Plan. 
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AIRPORTS  GRANT-IN-AID  PROGRAM 


PROJECTS  PLACED  UNDER  ORANT  AGREEMENT  -  FISCAL  YEAR  1982 


Location,  ipontor  and 
name  of  airport 


H  A  X  if  E 
Auburn 

Auburn-Lewis ton  Airport 
Authority 
Aubum-Lewiston 
(GENERAL  AVIATION) 

Bangor 

City  of  Bangor 
Bangor  International 
(PRIMARY) 

Caribou 

City  of  Caribou 
Caribou  Municipal 
(GENERAL  AVIATION) 

Dover-Foxcroft 

Town  of  Dover-Foxcroft 

Charles  Chase  Jr. 

Memorial  Field 
(GENERAL  AVIATION) 

Frenehville 

Northern  Aroostook  Regional 
Airport  Authority 
Northern  Aroostook  Regional 
(COMMERCIAL) 

Fryeburg 

Eastern  Slopes  Regional 
Airport  Authority 
Eastern  Slopes  Regional 
(GENERAL  AVIATION) 

Jackman 

Town  of  Jackman 
Newton  Field 
(GENERAL  AVIATION) 

Lincoln 

Town  of  Lincoln 
Lincoln  Regional 
(GENERAL  AVIATION) 

Millinocket 
Town  of  Millinocket 
Millinocket  Municipal 
(GENERAL  AVIATION) 


Proj. 

no. 

Federal 

fundi 

Description  of  work 

01 

t  205,200 

Acquire  snow  removal  equipment;  land  - 
approaches;  remove  obstructions. 

01 

t  514,850 

Install  runway  lights. 

01 

$  85,500 

Land  -  clear  zones. 

01 

$  15,000 

Airport  Master  Plan. 

01 

$  155,700 

Acquire  snow  removal  equipment. 

01 

t  122,400 

Install  electronic  landing  aids. 

01 

$  15,000 

Airport  Master  Plan. 

01 

*  15,000 

Airport  Master  Plan. 

01 

$  270,000 

Install  electronic  landing  aid; 
land  -  approaches;  remove  obstructions; 
rehabilitate  obstruction  lights; 
relocate  threshold. 
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AIRPORTS  GRANT-IN-AID  PROGRAM 


PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1M2 


Location,  sponsor  and 
name  of  airport 

Proj. 

no. 

Federal 

funds 

Description  of  work 

MAINE  (continued) 

Norridgewock 

Town  of  Norridgewock 

Central  Maine 
(GENERAL  AVIATION) 

01 

$  108,000 

Overlay  runway. 

Portland 

City  of  Portland 

Portland  International 
(PRIMARY) 

01 

♦  381,600 

Acquire  snow  removal  equipment;  conduct 
feasibility  study. 

Presque  Isle 

City  of  Presque  Isle 

Northern  Maine  Regional 
(PRIMARY) 

01 

♦  15,840 

Airport  Master  Plan  (update  to  terminal 
area  plan). 

Presque  Isle 

City  of  Presque  Isle 

Northern  Maine  Regional 
(PRIMARY) 

02 

♦  118,869 

Rehabilitate  terminal  access  road. 

Rockland 

Knox  County 

Knox  County  Regional 
(COMMERCIAL) 

01 

♦  40,252 

Airport  Master  Plan  (update). 

Sanford 

Town  of  Sanford 

Sanford  Municipal 
(GENERAL  AVIATION) 

01 

♦  46,640 

Land  -  approach  zone. 

Waterville 

City  of  Waterville 
Waterville-Robert  LaFleur 
(COftlERCIAL) 

MARYLAND 

01 

♦  973,017 

Construct  and  light  taxiway  and  holding 
apron. 

Baltimore 

State  of  Maryland 
Baltlmore-Washington 
International 
(PRIMARY) 

01 

♦1,365,522 

Rehabilitate  runway  lights;  reconstruct 
taxiway;  modify  taxlways. 

Cambridge 

Dorchester  County 
Cambridge-Dorchester 

County 

(GENERAL  AVIATION) 

01 

♦  120,000 

Overlay  runway  and  apron. 

TABLE  II 

AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YF.AR  1982 


Location,  sponsor  and 
name  of  airport 

Proj. 

no. 

Federal  ! 

funds 

MARYLAND  (continued 

Leonardtown 

St.  Mary's  County 

St.  Mary's  County 
(GENERAL  AVIATION) 

01 

$  190,000 

Ocean  City 

City  of  Ocean  City 

Ocean  City 
(GENERAL  AVIATION) 

01 

$  636,151 

Salisbury 

Wicomico  County 
Salisbury-Wicomico 

County  Regional 
(PRIMARY) 

01 

$  186,610 

State  of  Maryland 

Maryland  Department  of 
Transportation 
(SYSTEM  PLAN) 

MASSACHUSETTS 

Ml 

$  153,900 

Bedford 

Massachusetts  Port 

Authority 

L.G.  Hanscom  Field 
(RELIEVER) 

01 

*  335,370 

Boston 

Massachusetts  Port 

Authority 

Logan  International 
(PRIMARY) 

01 

$3,272,639 

Hyannis 

Barnstable  Airport 

Commission 

Barnstable  Municipal 
(PRIMARY) 

01 

$  158,850 

Lawrence 

Lawrence  Airport 

Comnis3ion 

Lawrence  Municipal 
(GENERAL  AVIATION/ 

01 

_ 

$  297,000 

Description  of  worn 


Overlay  runway;  pave  taxiway;  Install 
electronic  landing  aid;  expand  apron; 
Install  REILS. 


Land  -  approaches;  remove  obstructions; 
rehabilitate  apron. 


(Phase  IV.  -  continuous). 


aprons;  install  apron  lights;  install 
taxiway  3igns;  construct  lighting  vault. 


impact  statement  for  runway  extension). 


install  taxiway  signs;  relocate  electri¬ 
cal  vault;  clear  obstructions. 
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AIRPORTS  GRANT-IN-AID  PROGRAM 


PROJECTS  PLACED  UNDER  QRANT  AGREEMENT  -  FISCAL  YEAR  1M2 


Location,  tponsor  and 
name  of  airport 

Proj. 

no. 

Fadaral 

fundi 

Description  of  work 

MASSACHUSETTS 

contl 

ued) 

Nantucket  Island 

Nantucket  Airport 

Commission 

Nantucket  Memorial 
(PRIMARY) 

01 

$  882,000 

Reconstruct  runway. 

Norwood 

Town  of  Norwood 

Norwood  Memorial 
(RELIEVER) 

01 

$1,192,500 

Reconstruct  runway;  conduct  feasibility 
study. 

Pittsfield 

Pittsfield  Airport 

Commission 

Pittsfield  Municipal 
(GENERAL  AVIATION) 

01 

$  27,000 

Airport  Master  Plan. 

Plymouth 

Plymouth  Airport 

Comnission 

Plymouth  Municipal 
(GENERAL  AVIATION) 

01 

$  90,000 

Land  -  approaches. 

Provincetown 

Provincetown  Airport 
Comnission 

Provincetown  Municipal 
(COfMERCIAL) 

01 

$  153,000 

Reconstruct  taxiway  and  apron. 

Westfield 

Westfield  Airport 

Commission 

Barnes  Municipal 
(GENERAL  AVIATION) 

01 

$  39,263 

Conduct  feasibility  study. 

Worcester 

City  of  Worcester 

Worcester  Municipal 
(COMMERCIAL) 

MICHIGAN 

01 

$  90,000 

Clear  approaches. 

Allegan 

City  of  Allegan 

Padgham  Field 
(GENERAL  AVIATION) 

01 

$  581,580 

Land  -  clear  zone  and  approaches; 
improve  drainage;  rehabilitate  taxiway 
and  apron;  install  taxiway  sign; 
rehabilitate  runway  and  taxiways. 

Battle  Creek 

City  of  Battle  Creek 

W.K.  Kellog  Regional 
(COMMERCIAL) 

01 

t  73,800 

Acquire  snow  removal  equipment. 
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AIRPORTS  GRANT-IN-AID  PROGRAM 


PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1M2 


Location,  sponsor  and 
name  of  airport 

Proj. 

no. 

Federal 

funds 

Description  of  work 

MICHIGAN  (continued 

Detroit 

01 

$  355,730 

Install  runway  lights;  install  security 

City  of  Detroit 

gate;  rehabilitate  runway  lights; 

Detroit  City 

construct  apron. 

(PRIMARY) 

Dowagiac 

01 

$1,512,863 

Land  -  clear  zones  and  approaches ; 

City  of  Dowagiac 

extend,  widen,  strengthen  and  light 

Casa  County  Manorial 

runway,  apron  and  taxiway;  remove 

(GENERAL  AVIATION) 

obstructions;  install  VASI’s  and  REILS. 

Flint 

01 

$  534, 742 

Extend  runway  safety  area;  land  -  clear 

City  of  Flint 

(Multi-year) 

zone  and  approaches;  relocation 

Bishop 

(F 

182-314,301 ) 

assistance. 

(PRIMARY) 

(F 

Y83-220.441) 

Grand  Rapids 

01 

$1,800,135 

Construct  crash/fire/rescue  and  snow 

Kent  County 

(Multi-year) 

removal  equipment  building;  rehabili- 

Kent  County  International 

(F 

Y82-839.286) 

tate  runway  and  taxiway  lights;  con- 

(PRIMARY) 

(F 

183-960,849) 

struct  and  light  taxiway;  widen  and 

light  taxlways;  install  taxiway  signs. 

Hancock 

01 

$1,370,700 

Reconstruct  and  strengthen  runway  and 

Houghton  County 

taxiway;  apply  porous  friction  course. 

Houghton  Count>  Memorial 

(COfffERCIAL) 

Iron  Mountain 

01 

$  104,400 

Acquire  snow  removal  equipment. 

Dickinson  County 

Ford 

(COFHERCIAL) 

Ironwood 

01 

$  258,300 

Improve  drainage  for  runway  and 

Gogebic  County 

taxlways . 

Gogebic  County 

(COttfERCIAL) 

Jackson 

01 

$  426,054 

Construct  taxiway  and  apron. 

Jackson  County 

Jackson  County-Reynolda 

Field 

(COMMERCIAL) 

Kalamazoo 

01 

$  553,179 

Rehabilitate  runway;  install  taxiway 

City  of  Kalamazoo 

(Multi-year) 

signs;  reconstruct  apron;  rehabilitate 

Kalamazoo  Municipal 

(! 

T 82-362, 304) 

taxiway  lights;  replace  REILS;  expand 

(PRIMARY) 

(! 

Y83-190,875) 

electrical  vault;  install  security 

gates. 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  ORANT  AGREEMENT  -  FISCAL  YEAR  1M2 


Location,  tpontor  and 
name  of  airport 

Proj. 

no. 

Federal 

fundi 

Description  of  work 

MICHIGAN  (continued 

) 

Lansing 

Capital  Region  Airport 
Authority 

Capital  City 
(PRIMARY) 

01 

$  763,080 

Reconstruct  and  strengthen  apron; 
land  -  clear  zones  and  approaches; 
relocation  assistance. 

Marquette 

Marquette  County 

Marquette  County 
(PRIMARY) 

01 

$  173,050 

Relocate  access  road;  rehabilitate 
apron;  improve  drainage;  replace  beacon. 

Menominee 

Menominee  and  Marinette 
Counties 

Menominee-Marinette 

Twin  County 
(COttlERCIAL) 

01 

$  905,000 

Relocate  road  and  utilities;  extend 
city  streets. 

Pontiac 

Oakland  County 

Oakland-Pontiac 

(RELIEVER) 

01 

$  291,597 

Land  -  clear  zone  and  approaches; 
install  fencing. 

Saginaw 

Tri-City  Airport 

Commission 

Saginaw 

(PRIMARY) 

01 

$  382,000 

Land  -  clear  zones  and  approaches; 
relocation  assistance. 

Sault  Ste.  Marie 

Chippewa  County 

Chippewa  County  Int'l. 
(COMMERCIAL) 

01 

$  132,700 

Acquire  snow  removal  equipment;  install 
fencing. 

Traverse  City 

City  of  Traverse  City 

Cherry  Capital 
(PRIMARY) 

01 

t  381,150 

Reconstruct  and  light  taxiway;  improve 
access  road;  install  VASI's. 

MINNESOTA 

Duluth 

City  of  Duluth 

Duluth  International 
(PRIMARY) 

01 

( 

( 

*  756,000 

(Multi-year) 
FY82-361, 307) 
FY83-39«,693> 

Reconstruct  and  groove  runway. 

International  Falls 

City  of  International  Falls 
and  Koochiching  County 
Falls  International 
(COfWERCIAL) 

01 

*  110*700 

Land  -  approaches;  reconstruct  apron. 
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AIRPORTS  GRANT-IN-AID  PROGRAM 


PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1M2 


^  Location,  sponsor  and 

name  of  airport 

Proj. 

no. 

Fadaral 

funds 

Description  of  work 

MINNESOTA  (continu 

jd ) 

Lakeville 

Metropolitan  Airports 
Commission 

Airlake  Industrial  Park 
(RELIEVER) 

01 

$  500,000 

Land  -  airport  development  and  clear 
zone  (public  acquisition  of  privately 
owned  airport. 

Mankato 

City  of  Mankato 

Mankato  Municipal 
(COMMERCIAL) 

01 

*  375,000 

Reconstruct  apron  and  taxiways ;  improve 
drainage. 

Minneapolis 

01 

*2,718,750 

Reconstruct  taxiway;  construct  runway 

Minneapolis -St.  Paul 

(Multi-year) 

shoulders;  overlay  and  groove  runway. 

Metropolitan  Airports 

(FY 

32-2,220,335) 

Conmission 

Minneapol is -St .  Paul 
International /Wold 
Chamberlain  Field 
(PRIMARY) 

(FY 

33-  498,415) 

St.  James 

City  of  St.  James 

St.  James  Municipal  (New) 
(GENERAL  AVIATION) 

MISSISSIPPI 

01 

*1,414,800 

Construct  and  light  runway,  apron  and 
taxiways;  construct  access  road; 
install  fence;  install  beacon  and  REILS. 

! 

Bay  St.  Louis 

Hancock  County 

Stennis  International 
(GENERAL  AVIATION) 

01 

*  200,000 

Expand  apron . 

Columbus 

Cities  of  Starkville,  West 
Point,  Columbus,  and 
Lowndes  County 

Golden  Triangle  Regional 
(PRIMARY) 

01 

*  250,200 

Overlay  and  mark  parallel  and 
connecting  taxiways;  Install  drainage 
culvert . 

Greenville 

City  of  Greenville 

Greenville  Municipal 
(COfUERCIAL) 

01 

*  134,991 

Overlay  airport  access  road; 
reconstruct  service  road  bridge. 

Grenada 

City  of  Grenada 

Grenada  Municipal 
(GENERAL  AVIATION) 

01 

*  317,700 

Overlay  and  mark  runway;  Improve  runway 
shoulder  drainage. 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  19S2 


Location,  sponsor  and 
nams  of  airport 

Proj. 

no. 

Federal 

funds 

Description  of  work 

MISSISSIPPI  (con 

9 

3 

C 

■H 

_ 

) 

Gulfport 

Gulfport-Biloxi  Regional 
Airport  Authority 
Gulfport-Biloxi  Regional 
(PRIMARY) 

01 

$  601,200 

Construct,  mark  and  light  partial 
parallel  taxiway. 

Jackson 

Jackson  Municipal  Airport 
Authority 

Allen  C.  Thompson  Field 
(PRIMARY) 

01 

$  300,600 

Extend  airport  service  road. 

Pascagoula 

Jackson  County 
(New) 

(GENERAL  AVIATION) 

01 

$  278,640 

Site  preparation  for  new  airport  -  road 
relocation. 

Raymond 

Hinds  County 

John  Bell  Williams 
(GENERAL  AVIATION) 

01 

$  211,500 

Land  -  clear  zone;  overlay  runway. 

Tupelo 

City  of  Tupelo 

C.D.  Lemons  Municipal 
(C0M4ERCIAL) 

MISSOURI 

01 

$2,093,503 

Land  -  airport  development,  approaches 
and  noise;  pave,  mark  and  light  runway 
and  taxiways;  install  fencing,  wind 
cone  and  segmented  circle;  construct 
fire/crash  service  road. 

Chesterfield 

County  of  St.  Louis 

Spirit  of  St.  Louis 
(RELIEVER) 

01 

$  238,624 

Extend,  light  and  mark  taxiway. 

Chillicothe 

City  of  Chillicothe 
Chillicothe  Municipal 
(GENERAL  AVIATION) 

01 

$  119,700 

Construct  apron. 

Columbia 

City  of  Columbia 

Columbia  Regional 
(PRIMARY) 

01 

$  193,225 

Extend  apron. 

Fulton 

Town  of  Fulton 

Fulton  Municipal 
(GENERAL  AVIATION) 

01 

$  28,260 

Airport  Master  Plan  (update). 
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PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1SB2 


Location,  tpontor  and 
name  of  airport 


Federal 

fundi 


Deacription  of  work 


MISSOURI  (continued) 


Jefferson  City 
City  of  Jefferson  City 
Jefferson  City  Memorial 
(COMERCIAL) 


2  Land  -  clear  zones;  extend  and  light 
apron. 


Kansas  City 
City  of  Kansas  City 
Kansas  City  International 
(PRIMARY) 


Reconstruct  runway,  runway  lighting, 
and  taxi way;  groove  runway;  pave 
shoulders . 


Kansas  City 
City  of  Kansas  City 
Downtown 
' BELIEVER) 


Overlay  and  mark  taxiway3. 


Kansas  City  Metropolitan 
Area 

Mid-America  Regional 
Council  of  Governments 
(SYSTEM  PLAN) 

Kennett 

City  of  Kennett 
Kennett  Memorial 
(GENERAL  AVIATION) 


64,800  Metropolitan  Airport  System  Plan 
(update) , 


465,174  Widen  runway;  construct  taxiway. 


Kirks ville 
City  of  Kirksville 
Clarence  Cannon  Memorial 
(COWERCIAL) 


,469  Expand  apron. 


Lee's  Summit 
City  of  Lee's  Summit 
McComas-Lee's  Summit 
Municipal 
(RELIEVER) 


,438  Expand  apron. 


Malden 

City  of  Malden 
Malden  Municipal 
(GENERAL  AVIATION) 


,200  Airport  Master  Plan. 


Richmond 

City  of  Richmond 
New 

(GENERAL  AVIATION) 


Land  -  for  new  airport. 


Springfield 
City  of  Springfield 
Springfield  Regional 
(PRIMARY) 


Realign  terminal  access  road. 
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Federal 
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MISSOURI  (continued) 

St.  Louis  Metropolitan 

Area 

East -West  Gateway 
Coordinating  Council 
(SYSTEM  PLAN) 

Ml 

$  2211,820 

Metropolitan  Airport  System  Plan 
(Phase  II  -  General  Aviation). 

St.  Louis 

City  of  St.  Louis 

Lambert -St .  Louis 
International 
(PRIMARY) 

01 

(FY 

(FY 

(FY 

*13,972,402 

(Multi-year) 

32- 6,653,714) 

33- 3,183,721) 

34- 4,134,967) 

Construct  crash/fire/rescue  building; 
install  taxiway  guidance  3igns;  overlay 
and  light  runway;  extend  runway,  taxi¬ 
way  and  lighting;  construct  and  light 
taxiway ;  purchase  land  -  clear  zone. 

West  Plains 

City  of  West  Plains 
(New)  West  Plains 

Municipal 
(GENERAL  AVIATION) 

01 

*  394,000 

Land  -  new  airport;  grading  for  runway, 
taxiway,  and  apron. 

MONTANA 

Billings 

City  of  Billings 

Billings  Logan  Int'l. 
(PRIMARY) 

01 

*  648,770 

Overlay  taxiway;  land  -  clear  zone; 
taxiway  guidance  signs;  construct  taxi¬ 
way;  acquire  snow  removal  equipment. 

Bozeman 

Gallatin  Airport 

Authority 

Gallatin 

(PRIMARY) 

01 

*  269,954 

Construct  crash/fire/rescue  building; 
acquire  snow  removal  equipment;  Tand  - 
approach  protection;  acquire  quick- 
response  equipment. 

Butte 

Bert  Mooney  Airport 

Authority 

Bert  Mooney 
(PRIMARY) 

01 

*  149,361 

Acquire  snow  removal  equipment;  con¬ 
struct  entrance  road. 

Great  Falls 

City  of  Great  Falls 

Great  Falls  International 
(PRIMARY) 

01 

$  375,577 

Rehabilitate,  mark,  and  light  runway. 

Hamilton 

County  of  Ravalli 

Ravalli  County 
(GENERAL  AVIATION) 

01 

*  370,730 

Construct  taxiway  and  apron. 
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MONTANA  (continued) 


Helena 

City  of  Helena  and  County 
of  Lewis  and  Clark 
Helena 
(PRIMARY) 

Kallspell 

Flathead  County  Airport 
Authority 

Glacier  Park  International 
(PRIMARY) 

Laurel 

City  of  Laurel 
Laurel  Municipal 
(GENERAL  AVIATION) 


Missoula 

County  of  Missoula 
Missoula  County 
(PRIMARY) 


Poison 

City  of  Poison-County 
of  Lake 
Poison  Airport 
(GENERAL  AVIATION) 

Poplar 

City  of  Poplar-County 
of  Roosevelt 
Poplar 

(GENERAL  AVIATION) 


$2,216,592 

(Multi-year) 

2- 1,572,592) 

3-  278,000) 

4-  366,000) 

$  369,724 

(Multi-year) 

2-  159,364) 

3-  210,360) 


218,345 


$  784,972 

(Multi-year) 

82- 338,352) 

83- 446,620) 


$  267,300 


$  296,987 


Overlay  runway  with  porous  friction 
surface;  grade  safety  areas;  stabilize 
runway  shoulders;  overlay  taxiway  and 
runway;  land  -  clear  zone;  improve 
access  road. 

Overlay  taxiways;  acquire  snow  removal 
equipment . 


Grading  and  drainage;  install  runway 
lighting  system,  including  rotating 
beacon,  lighted  wind  cones  and  VASI; 
construct  taxiways  and  taxiway 
turnarounds . 

Rehabilitate  runway  lighting, 
electrical  vault,  and  apron;  Improve 
access  road  for  crash/fire/rescue  and 
snow  removal  equipment ;  acquire  two 
snow  removal  units,  and  one  quick- 
response  unit. 

Overlay  and  extend  runway;  construct 
turnarounds;  extend  runway  lighting, 
including  VASI;  drainage;  obstruction 
removal;  improve  safety  area. 


Overlay  runway,  taxiway  and  apron; 
install  runway  lighting;  drainage;  con¬ 
struct  taxiway. 


NEBRASKA 


Fair bury 

Fairbury  Airport  Authority 
Fairbury  Municipal 
(GENERAL  AVIATION) 


$  978,300  Land  -  clear  zones;  reconstruct  and 

light  runway  and  turnarounds. 


Grand  Island 
Hall  County  Airport 
Authority 

Hall  County  Regional 
(PRIMARY) 


135,000  Acquire  snow  removal  equipment. 
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NEBRASKA  (continued) 

Kearney 

City  of  Kearney  and 

County  of  Buffalo 

Kearney  Municipal 
(COFMERCIAL) 

01 

$  225,832 

Site  preparation  for  runway  and  taxiway. 

Lincoln 

Lincoln  Airport  Authority 
Lincoln  Municipal 
(PRIMARY) 

01 

$  423,000 

Rehabilitate  taxiway  lighting;  in3tall 
runway  aenaora ;  acquire  snow  removal 
equipment . 

Norfolk 

Norfolk  Airport  Authority 

Karl  Stefan  Memorial 
(COTMERCIAL) 

01 

$  140,184 

Construct,  mark  and  light  taxiways. 

Scottabluff 

County  of  Scottabluff 
Scottabluff  County 
(COfMERCIAL) 

01 

$1,104,300 

Pave,  mark  and  light  taxiway. 

York 

City  of  York 

York  Municipal  (New) 

(GENERAL  AVIATION) 

01 

$  900,000 

Land  -  new  airport. 

NEVADA 

Car  a  on 

City  of  Caraon 

Caraon 

(GENERAL  AVIATION) 

01 

$  400,000 

Construct  apron;  drainage. 

Ely 

County  of  White  Pine 

Yelland  Field 
(COFMERCIAL) 

01 

$  608,622 

Rehabilitate  taxiways;  overlay  apron. 

Lovelock 

County  of  Perahing 

Derby  Field 
(GENERAL  AVIATION) 

01 

$  154,219 

Install  runway  lights  including 
guidance  signs,  lighted  windcone, 
segmented  circle,  and  rotating  beacon. 

Reno 

Airport  Authority  of 

Waahoe  County 

Reno-Cannon  International 
(PRIMARY) 

01 

$1,120,203 

Land  -  approach  protection;  relocation 
assistance;  obstruction  removal. 
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NEVADA  (continued) 

Wlnnemucca 

City  of  Wlnnemucca 
Wlnnemucca  Municipal 
(GENERAL  AVIATION) 

01 

*  203,438 

Construct  and  light  apron;  fencing  - 
safety;  construct  taxiway. 

Yerington 

City  of  Yerington 

Yerington  Municipal 
(GENERAL  AVIATION) 

01 

$  248,299 

! 

Construct  taxlways;  install  guidance 
signs;  lighted  wind  cone  and  segmented 
circle;  construct  and  light  apron; 
construct  entrance  road. 

NEW  HAMPSHIRE 

Manchester 

City  of  Manchester 
Manchester  Municipal 
(PRIMARY) 

01 

$  226,085 

Rehabilitate  portion  of  terminal  apron. 

Nashua 

Nashua  Airport  Authority 
Boire  Field 
(RELIEVER) 

01 

i  80,100 

Land  -  clear  zone  and  transition  area. 

Rochester 

State  of  New  Hampshire 
Skyhaven  State 
(GENERAL  AVIATION) 

01 

$  174,113 

Land  -  approach  area. 

NEW  JERSEY 

Atlantic  City 

City  of  Atlantic  City 

Bader  Field 
(PRIMARY) 

01 

t  236,483 
(Multi-year) 
FY82-172,971) 
FY83-  63,512) 

Acquire  crash /fire /rescue  vehicle. 

Caldwell 

Essex  County 

Essex  County 
(RELIEVER) 

01 

$  862,000 

Land  -  clear  zones;  remove  obstructions. 

Linden 

City  of  Linden 

Linden 

(GENERAL  AVIATION) 

01 

*  461,379 

Remove  obstructions;  relocate  threshold; 
construct  apron. 
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NEW  JERSEY  (eontini 

ed) 

Millville 

City  of  Millville 

Millville  Municipal 
(GENERAL  AVIATION) 

01 

♦  142,500 

Land  -  clear  zone;  replace  runway 
lights. 

Newark 

The  Port  Authority  of 

New  York  and  New  Jersey 
Newark  International 
(PRIMARY) 

01 

♦3,172,500 

Reconstruct  runway  and  taxiway. 

New  Jersey 

State  of  New  Jersey 
(SYSTEM  PLAN) 

SI 

$  136,457 

State  Airport  System  Plan 
(update-continuous ) . 

New  Jersey 

State  of  New  Jersey 
(SYSTEM  PLAN) 

S2 

♦  59,999 

State  Airport  System  Plan 
(Heliports) . 

Teterboro 

The  Port  Authority  of 

New  York  and  New  Jersey 
Teterboro 
(RELIEVER) 

01 

$1,000,000 

Remove  obstructions;  overlay  taxiways 

Toms  River 

Ocean  County 

Robert  J.  Miller  Airpark 
(GENERAL  AVIATION) 

01 

$  360,000 

Extend  and  light  taxiway;  install 
fence;  prepare  environmental  assessment 
for  new  runway. 

Wildwood 

Cape  May  County 

Cape  May  County 
(COtWERCIAL) 

01 

$  640,000 

Reconstruct  runway. 

Woodbine 

Woodbine  Port  Authority 
Woodbine  Municipal 
(GENERAL  AVIATION) 

NEW  MEXICO 

01 

$  52,000 

Airport  Master  Plan. 

Albuquerque 

City  of  Albuquerque 

Albuquerque  International 
(PRIMARY) 

01 

$1,094,120 

Land-  clear  zone,  approach  area  and 
noise  compatibility. 
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NEW  MEXICO  (conti 

nued ) 

Albuquerque 

City  of  Albuquerque 

Double  Eagle  II 
(RELIEVER) 

01 

$  261,041 

Relocate  power  transmission  line  - 
Phase  I. 

Anapra 

County  of  Dona  Ana 

South  Dona  Ana  County  (New) 
(RELIEVER) 

01 

11,200,000 

Construct  new  airport. 

Farmington 

City  of  Farmington 

Farmington  Municipal 
(PRIMARY) 

01 

$  184,743 

Construct  crash/flre/rescue  building  - 
Phase  I. 

Gallup 

City  of  Gallup 

Senator  Clark  Field 
(COFMERCIAL) 

01 

$  395,694 

Rehabilitate  and  mark  parallel  taxiway. 

Hobbs 

Lea  County 

Lea  County  (Hobbs) 
(COMMERCIAL) 

01 

t  131,226 

Complete  runway  extension,  Including 
lighting  and  marking. 

Jal 

Lea  County 

Lea  County  (Jal) 

(GENERAL  AVIATION) 

01 

t  55,425 

Light  (MI)  runway;  Install  wind  cone 
and  segmented  circle. 

Las  Cruces 

City  of  Las  Cruces 

Las  Cruces /Crawford 

Municipal 
(GENERAL  AVIATION) 

01 

t  782,135 

Rehabilitate  runway  and  airport 
drainage  syste. 

Lovlngton 

Lea  County 

Lea  County  (Lovlngton) 
(GENERAL  AVIATION) 

01 

t  73,395 

1 

Light  (MI)  runway. 

Roswell 

City  of  Roswell 

Roswell  Industrial 

Air  Center 
(COWfERCIAL) 

01 

$  261,265 

Land  -  noise  compatibility;  complete 
runway  r^pbilitation. 

Socorro 

City  of  Socorro 

Socorro  Municipal 
(GENERAL  AVIATION) 

01 

$  161,524 

Expand  apron;  construct  taxiway  and 
access  road ;  Install  fencing  and  radio 
controls  for  runway  lighting. 

TABLE  It 


AIRPORTS  GRANT-IN-AID  PROGRAM 


PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1982 


Location,  sponsor  and 
name  of  airport 

Proj. 

no. 

Federal 

funds 

Description  of  work 

NEW  YORK 

Albany 

Albany  County 

Albany  County 
(PRIMARY) 

01 

$  972,628 

Remove  obstructions;  construct  snow 
removal  equipment  storage  building; 
acquire  snow  removal  equipment. 

Auburn 

Cayuga  County 

Cayuga  County 
(GENERAL  AVIATION) 

01 

*  37,512 

Airport  Master  Plan  (continuation). 

Bayport 

Town  of  Isllp 

Edwards 

(GENERAL  AVIATION) 

01 

$  45,000 

Remove  obstructions;  improve  lighting. 

Binghamton 

Broome  County 

Edwin  A.  Link  Field 
(PRIMARY) 

01 

*  35*1, no 

Rehabilitate  taxiways;  acquire  snow 
removal  equipment. 

Buffalo 

Niagara  Frontier  Trans¬ 
portation  Authority 

Greater  Buffalo  Int'l. 
(PRIMARY) 

01 

*2,477,250 

Land  -  airport  development;  construct 
perimeter  roadway  system;  extend  runway 
safety  area. 

Central  New  York 

Central  New  York  Regional 
Planning  and  Development 
Board 

(SYSTEM  PLAN) 

R1 

*  18,900 

Regional  Airport  System  Plan 
(continuous) . 

Cortland 

Cortland  County 

Cortland  County 
(GENERAL  AVIATION) 

01 

*  329,000 

Expand  apron;  Install  taxiway  lights. 

Dansvllle 

Town  of  North  Dansvllle 
Dansvllle  Municipal 
(GENERAL  AVIATION) 

01 

$  380,000 

Overlay  and  light  taxiways. 

Elmira 

Chemung  County 

Chemung  County 
( PRIMARY) 

01 

( 

( 

*  406,671 
(Multi-year) 
782-295,078) 
■783-111, 593) 

Land  -  airport  development;  rehabili¬ 
tate  terminal  roadways;  rehabilitate 
taxiway  lights;  improve  crash/fire/ 
rescue  communications;  install  fence; 
install  hazard  lights;  install  apron 
lights;  acquire  firefighting  suits. 
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NEW  YORK  (continued! 

Glens  Falls 

Warren  County 

Warren  County 
(GENERAL  AVIATION) 

01 

$  399,900 

Construct  taxiway. 

Hudson 

Columbia  County 

Columbia  County 
(GENERAL  AVIATION) 

01 

$  225,000 

Overlay  runway. 

Islip 

Town  of  Islip 

Long  Island  MacArthur 
(PRIMARY) 

01 

$  282,600 

Install  taxiway  signs;  acquire  snow 
removal  equipment;  construct  service 
road. 

Ithica 

01 

*  535,410 

Rehabilitate  runway  and  taxiway 

Tompkins  County 

(Multi-year) 

lighting  system;  modify  taxiways; 

Tompkins  County 
(PRIMARY) 

(F 

(F 

(F 

Y82-253, 735) 
Y83-253.735) 
Y84-  27,940) 

install  taxiway  signs. 

Jamestown 

Chautauqua  County 

Chautauqua  County 
(PRIMARY) 

01 

(I 

(F 

*  234,500 
(Multi-year) 
182-159,149) 
Y83-  75,351) 

Construct  snow  removal  equipment 
storage  building. 

New  York 

The  Port  Authority  of 

New  York  and  New  Jersey 

J.F.  Kennedy  International 
(PRIMARY) 

01 

$1,104,000 

Improve  north  cargo  area  roadway. 

New  York  State 

(Southern  Portion) 

State  of  New  York 
(SYSTEM  PLAN) 

R1 

$  118,807 

Regional  Airport  System  Plan 
(partial-general  aviation  only). 

New  York  State 

State  of  New  York 
(SYSTEM  PLAN) 

SI 

$  174,302 

State  Airport  System  Plan  (continuous). 

Norwich 

Chenango  County 

Lt.  Warren  Eaton 
(GENERAL  AVIATION) 

01 

$  48,170 

Airport  Master  Plan. 
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NEW  YORK  (continued 

New  York 

The  Port  Authority  of 

New  York  and  New  Jersey 
LaGuardia 
(PRIMARY) 

01 

$9,262,500 

Reconfigure  and  reconstruct  access 
roadway  system. 

Olean 

City  of  Olean 

Olean  Municipal 
(GENERAL  AVIATION) 

01 

$  235,000 

Rehabilitate  runway  lights;  install 

VAST's. 

Oneonta 

City  of  Oneonta 

Oneonta  Municipal 
(COMMERCIAL) 

01 

$  52,000 

Airport  Master  Plan. 

Platts burg 

Clinton  County 

Clinton  County 
(COMMERCIAL) 

01 

$1,045,000 

Rehabilitate  and  light  runway. 

Poughkeepsie 

Dutchess  County 

Dutchess  County 
(PRIMARY) 

01 

$  236,925 

Airport  Master  Plan  (update);  expand 
apron;  construct  taxiway;  install 
fence;  install  taxiway  signs. 

Rochester 

Monroe  County 
Rochester-Monroe  County 
(PRIMARY) 

01 

(FY! 

(FYI 

(FY! 

$3,270,000 

(Multi-year) 

2-1,006,388) 

13- 1,263,612) 

14- 1,000,000) 

Rehabilitate  runway;  acquire  crash/ 
fire/rescue  vehicle. 

Saratoga 

Saratoga  County 

Saratoga  County 
(GENERAL  AVIATION) 

01 

$  291,852 

Land  -  clear  zones;  remove  obstructions. 

Schenectady 

Schenectady  County 
Schenectady  County 
(GENERAL  AVIATION) 

01 

$  281,009 

Rehabilitate  runway  lighting  system; 

Airport  Master  Plan  (update). 

Shirley 

Town  of  Brookhaven 

Brookhaven  Municipal 
(GENERAL  AVIATION) 

01 

$  138,000 

Install  taxiway  lights. 
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NEW  YORK  (continued) 

Sidney 

01 

$  48,600 

Airport  Master  Plan. 

Village  of  Sidney 

Sidney  Municipal 

(GENERAL  AVIATION) 

Syracuse 

01 

$  996,200 

Overlay  road;  expand  maintenance 

City  of  Syracuse 

building;  acquire  crash/fire/rescue 

Syracuse-Hancock 

vehicle;  Airport  Layout  Plan  (update). 

International 

(PRIMARY) 

Upper  Hudson  Region 

R1 

$  15,300 

Regional  Airport  System  Plan 

Capital  District  Regional 

(continuous) . 

Planning  Comnlssion 

(SYSTEM  PLAN) 

Utica 

01 

$  212,500 

Extend  runway  safety  area;  install 

Oneida  County 

VASI's. 

Oneida  County 

(PRIMARY) 

White  Plains 

01 

$  885,600 

Overlay  taxiway. 

Westchester  County 

(Multi-year) 

Westchester  County 

(FY( 

2-  597,394) 

(PRIMARY) 

(FYf 

3-  288,206) 

NORTH  CAROLINA 

Charlotte 

01 

$2,454,000 

Strengthen  and  groove  runway;  replace 

City  of  Charlotte 

(Multi-year) 

runway  lighting  system. 

Char lot te /Douglas 

(FYi 

2-1,738,555) 

International 

(FY! 

3-  715,445) 

(PRIMARY) 

Fayetteville 

01 

$  349,032 

Rehabilitate/construct  access  road; 

City  of  Fayetteville 

terminal  building  improvements. 

Fayetteville  Municipal 

(PRIMARY) 

Greenville 

01 

$  98,200 

Improve  drainage  in  runway  safety  area. 

Pitt  County  and  City 

of  Greenville 

Pitt-Greenville 

(COMMERCIAL) 

Jacksonville 

01 

$  89,415 

Install  emergency  standby  generator  and 

Onslow  County 

electrically  controlled  gate. 

Albert  J.  Ellis 

(PRIMARY) 
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NORTH  CAROLINA 

(cont 

Lnued) 

Kinston 

Lenoir  County-City  of 

Kinston 

Eastern  Regional  Jetport 
(PRIMARY) 

01 

$  259,159 

Strengthen/expand  apron;  construct 
taxiways  and  apron;  reconstruct 
service  road. 

North  Wilkesboro 

Wilkes  County  and  Towns  of 
Wilkesboro  and  North 
Wilkesboro 

Wilkes  County  (New) 

(GENERAL  AVIATION) 

01 

$  924,709 

Land  -  new  airport;  relocation 
assistance. 

Raleigh-Durhara 

Raleigh-Durham  Airport 
Authority 
(PRIMARY) 

01 

$3,009,701 

Site  preparation  for  new  runway 
and  associated  taxiways;  construct 
drainage  and  sediment  control 
structures. 

Southern  Pines 

Moore  County 

Moore  County 
(GENERAL  AVIATION) 

NORTH  DAKOTA 

01 

$  139,950 

Land  -  clear  zone  and  approach  landing 
system;  approach  clearing;  relocation 
assistance. 

Bismarck 

01 

$  558,149 

Construct  terminal  access  road ;  expand 

City  of  Bismarck 

Bismarck  Municipal 
(PRIMARY) 

(F 

(F 

(Multi-year) 

f82-442,650) 

183-115,499) 

snow  removal  equipment  storage  building. 

Dickinson 

Dickinson  Municipal 

Airport  Authority 

Dickinson  Municipal 
(GENERAL  AVIATION) 

01 

$  678,380 

Strengthen  runway,  taxiway  and  apron. 

Grand  Forks 

01 

$3,516,602 

Construct  and  light  runway  and  taxiway; 

City  of  Grand  Forks 

Grand  Forks  International 
(PRIMARY) 

(FY8 

(FY8 

(FY8 

(Multi-year) 

2- 2,628,127) 

3-  394,878) 

4-  493,597) 

improve  drainage;  land  -  approaches. 

Minot 

City  of  Minot 

Minot  International 
(PRIMARY) 

01 

$  234,735 

Land  -  clear  zones  and  approaches. 

Willlston 

City  of  Willlston 

Sloulin  Field  International 
(COFHERCIAL) 

01 

$  268,164 

Land  -  airport  development;  construct 

and  light  taxiway.  ; 
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NORTHERN  Hi  RIAN 


Obyan 

Commonwealth  Ports 
Authority 

Saipan  International 
(PRIMARY) 


OHIO 


Ashtabula 

Ashtabula  County  Airport 
Authority 
Ashtabula  County 
(GENERAL  AVIATION) 

Cleveland 
City  of  Cleveland 
Burke  Lakefront 
(PRIMARY) 

Cleveland 
City  of  Cleveland 
Cleveland  Hopkins  Int’l. 
(PRIMARY) 

Columbus 

City  of  Columbus 
Port  Columbus 
International 
(PRIMARY) 

Dayton 

City  of  Dayton 
Dayton  General  Airport 
South 
(RELIEVER) 

Dayton 

City  of  Dayton 
James  M.  Cox/Dayton 
International 
(PRIMARY) 

Delaware 

City  of  Delaware 
Delaware  Municipal 
(GENERAL  AVIATION) 


Proj. 

no. 


Federal 

funds 


S  L  A  N  D  S 


01 


t  351,276 


01 


01 


01 


01 

(FYi 

(FYf 

(FYi 

01 


*  99,450 


*  309,575 


*1,644,610 


01 


(FYi 

(FYi 


01 


$2, 737,378 
(Multi-year ) 
12-1,137,406) 

3- 1,364,887) 

4-  235,085) 

*  944,832 


*2,138,303 

(Multi-year) 

2- 1,014,211) 

3- 1,124,092) 


40,000 


Description  of  work 


Fencing  -  perimeter /security. 


Rehabilitate  runway  lighting  system. 


Overlay  apron  and  taxiway;  construct 
taxiways;  install  apron  lights. 


Reconstruct  taxiway;  install  taxi way 
signs;  construct  road. 


Construct  snow  removal  equipment 
storage  building. 


Land  -  airport  development  (public 
acquisition  of  privately-owned  airport) 
overlay  and  groove  runway. 


Construct  apron;  modify  terminal 
building. 


Airport  Master  Plan. 
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OHIO  (continued) 


Hamilton 

City  of  Hamilton 

Hamilton 

(RELIEVER) 


Kent 

Kent  State  University 
Kent  State  University 
(GENERAL  AVIATION) 


$2,500,000  Land  -  airport  development  (public 
acquisition  of  privately  owned 
airport),  clear  zones,  approaches 
and  transitional  zones}  relocation 
assistance}  remove  obstructions. 

$  491,232  Overlay  runway)  extend  taxiway)  expand 

apron)  remove  obstructions)  land  - 
clear  zone. 


London 

Madison  County  Airport 
Authority 
Madison  County 
(GENERAL  AVIATION) 


$  105,000  Land  -  clear  zones  and  approaches) 

remove  and  light  obstructions. 


Mansfield 
City  of  Mansfield 
Mansfield  Lahm  Municipal 
(COfMERCIAL) 

Marion 

City  of  Marion 
Marion  Municipal 
(GENERAL  AVIATION) 


$  690,000  Rehabilitate  and  groove  runway)  land  - 

clear  zone. 


$  47 8,000  Construct  taxi ways)  land  -  clear  zones; 

remove  obstructions. 


Marysville 
Union  County  Airport 
Authority 
Union  County 
(GENERAL  AVIATION) 


01  $  67,620  Land  -  clear  zone  and  approaches. 


Port  Clinton 
Erie-Ottowa-Sandusky 
Airport  Authority 
Carl  R.  Keller  Field 
(GENERAL  AVIATION) 


01  $  342,000  Overlay  runway;  improve  runway  drainage. 


Toledo 

Toledo-Lucas  County 
Port  Authority 
Toledo  Express 
(PRIMARY) 


01  $1,470,134  Overlay  and  groove  runway. 

(Multi-year) 

(  T 82-753, 393) 

(  783-716,741) 


Youngstown 
City  of  Youngstown 
Youngstown  Municipal 
(PRIMARY) 


01  $  841,500  Rehabilitate  runway;  reconstruct 

(Multi-year)  taxiway. 

(  782-462,1(55) 

(  783-379,045) 
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AIRPORTS  GRANT-IN-AID  PROGRAM 


PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1M2 


Location,  sponsor  and 
name  of  airport 

Proj. 

no. 

Federal 

funds 

OKLAHOMA 

Enid 

City  of  Enid 

Enld-Woodring  Municipal 
(COMMERCIAL) 

01 

$  347,766 

Hugo 

City  of  Hugo 

Hugo  Municipal  (New) 

(GENERAL  AVIATION) 

01 

$  114,282 

McAlester 

City  of  McAlester 

McAlester  Municipal 
(GENERAL  AVIATION) 

01 

$  180,100 

Norman 

University  of  Oklahoma 

Max  Westhelmer  Field 
(RELIEVER) 

01 

$  367,470 

Oklahoma  City 

City  of  Oklahoma  City 
Clarence  E.  Page 
(RELIEVER) 

01 

$  750,000 

Oklahoma  City 

City  of  Oklahoma  City 

Will  Rogers  World 
(PRIMARY) 

01 

$1,574,462 

Ponca  City 

City  of  Ponca  City 

Ponca  City  Municipal 
(GENERAL  AVIATION) 

01 

$  148,561 

Seminole 

City  of  Seminole 

Seminole  Municipal 
(GENERAL  AVIATION) 

01 

$  40,500 

Stillwater 

City  of  Stillwater 

Stillwater  Municipal 
(GENERAL  AVIATION) 

01 

$  225,000 

Tahlequah 

City  of  Tahlequah 

Tahlequah 
(GENERAL  AVIATION) 

01 

$  144,900 

Description  of  work 


Reconstruct  portion  and  overlay  runway 


Land  -  new  airport. 


Light  and  mark  taxiway;  expand  apron. 


Overlay  and  mark  runway;  drainage 
improvements . 


Complete  construction,  mark  and 
light  runway  and  access  taxiway. 


Construct  apron;  reconstruct  and 
overlay  runway  -  Phase  I. 


Widen  taxiway. 


Airport  Master  Plan. 


Complete  reconstruction  and  overlay  of 
runway . 


Reconstruct/widen  parallel  taxiway; 
strengthen  portion  of  taxiway. 


r 

TABLE  U 

AIRPORTS  GRANT-IN-AID  PROGRAM 


PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1M2 


Location,  sponsor  and 
name  of  airport 

Proj. 

no. 

Federal 

funds 

Description  of  work 

OKLAHOMA  (continued 

Tulsa 

Tulsa  Airport  Authority 

Tulsa  International 
(PRIMARY) 

01 

$2,073,834 

Complete  reconstruction  and  grooving  of 
runway • 

Vinlta 

City  of  Vinlta 

Vinlta  Municipal 
(GENERAL  AVIATION) 

0  R  E  G  0  N 

01 

$  44,300 

Light  (MI)  runway;  install  beacon  and 
segmented  circle. 

Albany 

City  of  Albany 

Albany  Municipal 
(GENERAL  AVIATION) 

01 

$  386,229 

Land  -  clear  zone;  install  runway 
lighting  system,  including  VASI's  and 
rotating  beacon;  construct  aprons; 
install  edge  reflectors;  reconstruct 
apron;  fencing  -  perimeter. 

Astoria 

Port  of  Astoria 

Port  of  Astoria 
(GENERAL  AVIATION) 

01 

*  311,580 

Obstruction  removal;  install/modify 
runway  lighting  system;  mark  runway; 
fencing  -  perimeter. 

Baker 

City  of  Baker 

Baker  Municipal 
(GENERAL  AVIATION) 

01 

$  891,303 

Land  -  airport  development  and  clear 
zones;  reconstruct/extend  and  mark  run¬ 
way;  construct  apron. 

Cresvrell 

City  of  Creswell 

Hobby  Field 
(GENERAL  AVIATION) 

01 

*  13,500 

Master  Plan  -  Environmental  Study. 

Eugene 

City  of  Eugene 

Mahlon  Sweet  Field 
(PRIMARY) 

01 

$  532,932 

Reconstruct  and  strengthen  taxiways  and 
apron . 

Hillsboro 

Port  of  Portland 

Portland-Hillsboro 

(RELIEVER) 

01 

$  600,000 

Land  -  development;  approach 
protection,  clear  zones;  relocation 
assistance. 

Lexington 

County  of  Morrow 

Lexington 
(GENERAL  AVIATION) 

01 

1  22,706 

Airport  Master  Plan. 
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AIRPORTS  GRANT-IN-AID  PROGRAM 


PROJECTS  PLACED  UNOER  GRANT  AGREEMENT  -  FISCAL  YEAR  1882 


Location,  sponsor  and 
name  of  airport 

Proj. 

no. 

Federal 

funds 

Description  of  work 

OREGON  (continued) 

Medford 

County  of  Jacks  n 
Medford-Jackson  County 
(PRIMARY) 

01 

$  344,800 

Construct  safety  areas;  fencing  - 
security;  update  airport  layout  plan. 

Portland 

Port  of  Portland 

Portland  International 
(PRIMARY) 

01 

(F) 

(F) 

(FI 

$7,060,601 

(Multi-year) 

82-2,960,601) 

83- 1,800,000) 

84- 2,300,000) 

Entrance  road  -  landscaping;  recon¬ 
struct  runway  Including  porous 
friction  course. 

Reeds port 

Port  of  Umpqua 
(New) 

(GENERAL  AVIATION) 

01 

$  16,200 

Master  Plan  -  Environmental  Study. 

State  of  Oregon 

Oregon  Department 
of  Transportation 
(SYSTEM  PLAN) 

SI 

$  98,662 

State  Airport  System  Plan. 

Troutdale 

Port  of  Portland 

Port land-Troutdale 
(RELIEVER) 

01 

$1,303,657 

Construct  airport  access  road 
(eliminates  obstruction). 

PENNSYLVANIA 

Allentown 

Lehlgh-Northhampton 

Airport  Authority 
Allentown-Bethlehem- 
Easton 
(PRIMARY) 

01 

$  358,946 

Improve  terminal  building. 

Altoona 

Blair  County  Airport 
Authority 

Altoona-Blair  County 
(PRIMARY) 

01 

$  270,041 

Construct  taxiway  (Phase  I);  Install 

VASI's. 

Bradford 

Bradford  Regional  Airport 
Authority 

Bradford  Regional 
(COMERCIAL) 

01 

$  110,000 

Improve  utilities. 
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AIRPORTS  GRANT-IN-AID  PROGRAM 


PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  I  M2 


Location,  tponaor  and 
name  of  airport 

Proj. 

no. 

Federal 

fundi 

Description  of  work 

PENNSYLVANIA  (ol 

itinue 

1) 

Connellavllle 

Fayette  County  Airport 
Authority 

Connellavllle 
(GENERAL  AVIATION) 

01 

$  70,000 

Install  hazard  beacons  and  obstruction 
lights . 

Delaware  Valley  Region 
Delaware  Valley  Regional 
Planning  Commission 
(SYSTEM  PLAN) 

R1 

$  94,500 

Regional  Airport  System  Plan 
(continuous) . 

Erie 

Erie  Munlolpal  Airport 
Authority 

Erie  International 
(PRIMARY) 

01 

$  135,000 

Install  fence. 

Franklin 

Venango  County 

Cheaa-Lamberton 

(COfMERCIAL) 

01 

t  465,000 

Overlay  runway  and  apron. 

Harriaburg 

Comnonwealth  of 

Pennayl vanla 

Harriaburg  International 
(PRIMARY) 

01 

$  892,455 

Construct  apron  and  taxiway. 

Johnstown 

Johnstown  Cambria  County 
Airport  Authority 

Johnstown  Cambria  County 
(PRIMARY) 

01 

$  252,698 

Expand  apron  ( Stage  I ) ;  remove 
obstructions. 

Lancaster 

Lanoaster  Airport 

Authority 

Lancaster 

(PRIMARY) 

01 

$  112,500 

Widen  runway  safety  area. 

Lock  Haven 

City  of  Look  Haven 

W.T,  Piper  Memorial 
(GENERAL  AVIATION) 

01 

t  180,450 

Rehabilitate  taxiways. 

Meadvllle 

City  of  Meadvllle 

Port  Meadvllle 
(GENERAL  AVIATION) 

01 

t  847,000 

Construct  and  light  taxiway. 

TABLE  II 


AIRPORTS  GRANT-IN-AID  PROGRAM 


PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1M2 


Location,  sponsor  and 
name  of  airport 

Proj. 

no. 

Federal 

funds 

Description  of  work 

PENNSYLVANIA  (o 

mtinu 

id) 

Mount  Pocono 

Pocono  Mountains  Municipal 
Airport  Authority 

Pocono  Mountains  Municipal 
(GENERAL  AVIATION) 

01 

$  540,000 

Land  -  airport  development,  clear 
zone  and  approaches;  extend  runway 
(Phase  I). 

Philadelphia 

City  of  Philadelphia 
Northeast  Philadelphia 
(RELIEVER) 

01 

$  279,000 

Airport  Layout  Plan  (update);  install 
fence. 

Philadelphia 

City  of  Philadelphia 
Philadelphia  International 
(PRIMARY) 

01 

$1,480,000 

Improve  terminal  building;  install 
apron  lights;  expand  apron;  install 
pavement  surface  monitoring  system. 

Reading 

Reading  Municipal 

Airport  Authority 

Reading  Municipal 
(PRIMARY) 

01 

$  157,500 

Acquire  snow  removal  equipment. 

Somerset 

Somerset  County 

Somerset  County 
(GENERAL  AVIATION) 

01 

$  210,000 

Overlay  taxiway;  install  VASI;  regrade 
runway  and  safety  area. 

State  College 

Pennsylvania  State 

University 

University  Park 
(PRIMARY) 

01 

$  367,443 

Construct  cra3h/fire/rescue  and  snow 
removal  equipment  building;  acquire 
crash/fire/rescue  vehicle;  install 
automatic  weather  reporting  system. 

Washington 

Washington  County 

Washington  County 
(RELIEVER) 

01 

$  415,000 

Construct  and  light  apron,  taxiways  and 
access  road. 

Waynesburg 

Greene  County 

Greene  County 
(GENERAL  AVIATION) 

01 

$  234,000 

Overlay  runway. 

Williamsport 

Williamsport  Municipal 
Airport  Authority 

Williams port-Lycoming 

County 

(PRIMARY) 

01 

$  176,400 

Acquire  snow  removal  equipment. 
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TABLE  II 


AIRPORTS  GRANT-IN-AID  PROGRAM 


PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FI8CAL  YEAR  1982 


Location,  sponsor  and 
name  of  airport 


PENNSYLVANIA 


Wilkes-Barre/Scranton 
Lackawanna  and  Luzerne 
Counties 

Wilkes-Barre/Scranton 

International 

(PRIMARY) 

Wilkes -Barre /Scranton 
Lackawanna  and  Luzerne 
Counties 

Wilkes-Barre/Scranton 

International 

(PRIMARY) 


P  U  E  R  T  0  RICO 


Isla  de  Culebra 
Puerty  Rico  Ports 
Authority 
Culebra 
(COMMERCIAL) 

San  Juan 

Puerto  Rico  Ports 
Authority 

Puerto  Rico  International 
(PRIMARY) 

Isla  de  Vieques 
Puerto  Rico  Porta 
Authority 
Vieques 
(PRIMARY) 


RHODE  ISLAND 


Warwick 

State  of  Rhode  Island 
T.F.  Green  State 
(PRIMARY) 


Federal 

funds 


(cqntinuqd) 

01  |  $  250,000 


02 


$  855,000 

(Multi-year) 
^82-296,411) 
TY83-558,589) 


01 


01 

(FY$ 

(FY 


01 


$  188,099 


$4,060,805 

(Multi-year) 

2-2,480,004) 

$3-1,580,801) 


$  183,750 


01 

(FYfe 

(FYp 

(FY 


$5,637,567 
(Multi-year) 
>2-3,683,358) 
3-1,100,000) 
$4-  854,209) 


Description  of  work 


Renovate  terminal  building. 


Construct  water  and  sewer  line3. 


Construct  and  light  taxiway  turn¬ 
around  and  apron. 


Reconstruct  runway;  groove  runways; 
construct  apron;  install  passenger 
loading  bridge  and  expand  terminal 
building. 


Construct  apron. 


Land  -  clear  zone. 


TABLE  H 


AIRPORTS  GRANT-IN-AID  PROGRAM 


PROJECTS  PLACED  UNDER  ORANT  AGREEMENT  -  FISCAL  TEAR  1982 


Location,  sponsor  and 
name  of  airport 

Proj. 

no. 

Federal 

funds 

Description  of  work 

SOUTH  CAROLINA 

Charleston 

Charleston  County 

Aviation  Authority 
Charleston  AFB/Internatlonal 
(PRIMARY) 

01 

$  881,012 

Pave  terminal  apron. 

Charleston 

Charleston  County 

Aviation  Authority 
Charleston  Executive 
(RELIEVER) 

01 

$  156,627 

Land  -  clear  zone  and  approach. 

Columbia 

Rlehland-Lexlngton 

Airport  Comnlsslon 

Columbia  Metropolitan 
(PRIMARY) 

01 

$1,272,787 

Pave  and  light  runway;  rehabilitate 
and  light  taxiway. 

Greer 

Green vl 1 le-Spar t  anbur g 

Airport  Comnlsslon 
Greenvllle-Spartanburg 
(PRIMARY) 

01 

$  475,290 

Expand  and  light  apron;  construct 
and  light  stub  taxiway. 

Mount  Pleasant 

Charleston  County 

Aviation  Authority 

East  Cooper  (New) 

(GENERAL  AVIATION) 

01 

$  550,800 

i 

Land  -  new  airport. 

Myrtle  Beach 

Horry  County  and  Horry 

County  Airport  Comnlsslon 
Myrtle  Beach  AFB 
(PRIMARY) 

01 

(F 

(F 

(F 

$  831,004 
Multi-year) 
r82— 424, 986) 
(83-203,009) 
'84-203,009) 

Expand  terminal  building. 

Spartanburg 

City  of  Spartanburg 
Spartanburg  Downtown 

Memorial 

(GENERAL  AVIATION) 

01 

$  429,000 

Reconstruct/strengthen  parallel  taxi- 
way;  rehabilitate  runway  lighting  system, 

Sumnervllle 

Dorchester  County 
(New) 

(GENERAL  AVIATION) 

01 

$  316,006 

Land  -  new  airport. 

Walter boro 

City  of  Walterboro  and 
Colleton  County 

Walterboro  Municipal 
(GENERAL  AVIATION) 

01 

$  65,447 

construct  portion  of  airfield 
uralnage  system. 
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TABLE  II 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1M2 


Location,  sponsor  and 
name  of  airport 

Proj. 

no. 

Fadaral 

funds 

Description  of  work 

SOUTH  DAKOTA 

Aberdeen 

City  of  Aberdeen 

Aberdeen  Regional 
(PRIMARY) 

01 

$  134,709 

Construct  apron  (site  preparation). 

Custer 

Custer  County 

Custer  County 
(GENERAL  AVIATION) 

01 

$  81,000 

Install  runway  lights,  VASI  and  beacon. 

Milbank 

City  of  Milbank 

Milbank  Municipal 
(GENERAL  AVIATION) 

01 

$  70,200 

Land  -  airport  development,  clear  zones 
and  approaches. 

Mitchell 

City  of  Mitchell 

Mitchell  Municipal 
(COFWERCIAL) 

01 

$  135,000 

Apply  porous  friction  surface  on  runway. 

Rapid  City 

City  of  Rapid  City 

Rapid  City  Regional 
(PRIMARY) 

01 

$  848,700 

Apply  porous  friction  course  and  light 
runway  extension;  extend  and  light 
taxiway;  relocate  VASI  and  REILS. 

Sioux  Falls 

City  of  Sioux  Falls 

Joe  Fos3  Field 
(PRIMARY) 

01 

$  200,000 

Retire  terminal  bonds. 

Spearfish 

Lawrence  County 

Black  Hills 
(GENERAL  AVIATION) 

01 

$  235,494 

Prepare  site  for  runway  extension; 
install  fencing. 

Winner 

City  of  Winner 

Bob  Wiley  Field 
(GENERAL  AVIATION) 

TENNESSEE 

01 

$  290,381 

Reconstruct  and  overlay  runway. 

Bristol 

Tri-City  Airport 

01 

$1,153,800 

(Multi-year) 

Pave,  mark  and  light  runway  and  taxiway 
extensions;  groove  runway  extension; 

Commission 

Tri-City 

(PRIMARY) 

(1 

(1 

Y82-990, 732) 
Y83-163.068) 

relocate  VASI  and  localizer  cable. 

Chattanooga 

City  of  Chattanooga 

Lovell  Field 
(PRIMARY) 

01 

$  434,250 

Construct  extended  runway  safety  area. 
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AIRPORTS  GRANT-IN-AID  PROGRAM 


PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1M2 


t 

S' 


Location,  sponsor  and 
name  of  airport 


TENNESSEE  (continue!) 


Proj.  Federal 

no.  funds 


Description  of  work 


Covington 
City  of  Covington 
Covington  Municipal 
(GENERAL  AVIATION) 


01 


$  188,838 


Land  -  clear  zones;  construct  and  mark 
parallel  taxiway. 


Cross vllle 
City  of  Crossville 
rossville  Memorial 
(GENERAL  AVIATION) 


01 


$  198,340 


Construct  and  mark  partial  parallel 
taxi way. 


Fayetteville 

City  of  Fayetteville  and 
County  of  Lincoln 
Fayetteville  Municipal 
(GENERAL  AVIATION) 


01 


$  205,193 


Strengthen  and  mark  runway. 


Memphis 

Memphis-Shelby  County 
Airport  Authority 
Memphis  International 
(PRIMARY) 

Nashville 

Metropolitan  Nashville 
Airport  Authority 
Cockrill  Bend  (New) 
(RELIEVER) 


01 


tel, 448, 568 


Land  -  airport  development;  terminal 
building  bond  retirement. 


01 


tel, 310, 853 


Land  -  new  airport. 


Nashville 

Metropolitan  Nashville 
Airport  Authority 
Nashville  Metropolitan 
(PRIMARY) 

Oneida 

Scott  County  Airport 
Authority 
Scott  Municipal 
(GENERAL  AVIATION) 


01 


$1,598,916 


Site  preparation  for  parallel  and 
connecting  taxiways  -  Phase  I. 


01 


te  437,000 


Construct  and  light  partial  parallel 
taxiway;  expand  apron;  install  ODAL 
system. 


Paris 

Henry  County 
Henry  County 
(GENERAL  AVIATION) 


PI 


246,117 


Smyrna 

Metropolitan  Nashville 
Airport  Authority 
Smyrna 
(RELIEVER) 


Pi 


#1,165,042 


Construct  and  mark  partial  parallel 
taxiway. 


Strengthen  and  mark  portion  of 
runway;  light  (HI)  runway. 


TABLE  II 

AIRPORTS  GRANT-IM-AJD  PROGRAM 


PROJECTS  PLACED  UNDER  QRANT  AGREEMENT  -  FISCAL  YEAR  1962 


Proj. 

no. 

Fadaral 

fund* 

Description  of  work 

01 

t  330,563 

Overlay  and  mark  runway  and  improve 
safety  area  -  Phase  I. 

01 

$  685,738 

Reconstruet/extend,  mark  and  light  run¬ 
way  -  Phase  II. 

01 

*  315,000 

Expand  apron. 

01 

t  **3,650 

Airport  Master  Plan  (update). 

01 

$  100,000 

Overlay  apron  and  taxiways. 

01 

*  301,309 

Extend  rupvay  -  Phase  I. 

01 

$  208,350 

Reconstruct  runway  and  stub  taxiway; 
overlay  apron. 

01 

$  218,700 

Land  -  runway  extension;  extend  runway; 
rehabilitate  runway,  taxiway  and  apron; 
expand  apron;  Install  fencing. 

01 

$  735,526 

Site  preparation  -  construct  sub-base 
and  base  course  for  runway  extension 
and  partial  parallel  taxiway. 

01 

*  718,956 

Extend 'construct  taxiways;  enlarge 
taxiway  fillets. 

Location,  sponsor  and 
nama  of  airport 


Abilene 

City  of  Abilene 
Abilene  Municipal 
(PRIMARY) 

Amarillo 

City  of  Amarillo 
Amarillo  International 
(PRIMARY) 

Angleton/Lake  Jackson 
Brazoria  County 
Brazoria  County 
(COMMERCIAL) 

Beaumont /Port  Arthur 
Jefferson  County  Consnission 
Jefferson  County 
(PRIMARY) 

Brenham 

City  of  Brenham 
Brenham  Municipal 
(GENERAL  AVIATION) 

Brownsville 
City  of  Brownsville 
Brownsville  International 
( I- RIMARY) 

Clarksville 
City  of  Clarksville 
Clarksville-Red  River 
County 

(GENERAL  AVIATION) 

Cleveland 
City  of  Cleveland 
Cleveland  Municipal 
(GENERAL  AVIATION) 

Conroe 

Montgomery  County 
Montgomery  Coun'.  j 
(RELIEVER) 

Corpus  Christi 
City  of  Corpus  Chrlstl 
Corpus  Chrlstl  International 
(PRIMARY) 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  19*2 


Location,  sponsor  and 
name  of  airport 

Proj. 

no. 

Federal 

funds 

Description  of  work 

TEXAS  (continued) 

Dallas-Fort  Worth 

Cities  of  Dallas  and 

Fort  Worth 

Dallas-Fort  Worth 

Regional 

(PRIMARY) 

01 

$7,250,000 

Construct  taxiway  bridges. 

Dallas 

City  of  Dallas 

Dallas  Love  Field 
(PRIMARY) 

01 

$1,053,884 

Overlay  portions  of  runways;  rehabili¬ 
tate  electrical  distribution  system  for 
runway  and  adjacent  taxiways. 

Dallas 

City  of  Dallas 

Redbird 

(RELIEVER) 

01 

$  450,000 

Construct  and  light  taxiway. 

Dumas 

City  of  Dumas 

Dumas  Municipal 
(GENERAL  AVIATION) 

01 

$  432,685 

Land  -  clear  zone;  construct  apron, 
taxiway  and  access  road. 

El  Paso 

City  of  El  Paso 

El  Paso  International 
(PRIMARY) 

01 

$1,025,080 

Expand  apron;  construct  apron  and 
access  taxiway;  light  taxiway  and  apron 

Ennis 

City  of  Ennis 

Ennis  Municipal 
(GENERAL  AVIATION) 

01 

$  194,000 

Reconstruct  portion  and  light  (MI) 
runway;  install  beacon. 

Fort  Worth 

City  of  Fort  Worth 

Meaoham  Field 
(COMMERCIAL) 

01 

$  74,700 

Airport  Master  Plan. 

Fort  Worth 

City  of  Fort  Worth 

South  Tarrant 

County  (New) 

(RELIEVER) 

01 

$2,500,000 

Land  -  new  airport. 

Harlingen 

City  of  Harlingen 

Valley  International 
(PRIMARY) 

01 

$  726,052 

Rehabilitate  terminal  apron. 

* 


1 

! 

1 
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AIRPORTS  GRANT-IN-AID  PROGRAM 


PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1M2 


Location,  sponsor  and 
name  of  airport 

Proj. 

no. 

Fadaral 

funds 

TEXAS  (continued) 

Houston-Galveston  Area 
Houston-Galveston 

Area  Council 
(SYSTEM  PLAN) 

Ml 

$  22,500 

Houston 

City  of  Houston 

William  P.  Hobby 
(PRIMARY) 

01 

*1,331,H09 

Houston 

City  of  Houston 

Houston  Intercontinental 
(PRIMARY) 

01 

*2,500,288 

Killeen 

City  of  Killeen 

Killeen  Municipal 
(COMMERCIAL) 

01 

*  360,000 

Laredo 

City  of  Laredo 

Laredo  International 
(PRIMARY) 

01 

$  125,975 

Laredo 

City  of  Laredo 

Laredo  International 
(PRIMARY) 

02 

$  39,600 

Longview 

Gregg  County 

Gregg  County 
(COMMERCIAL) 

01 

$  82,000 

Lubbock 

City  of  Lubbock 

Lubbock  International 
(PRIMARY) 

01 

$  835,959 

Marshall 

Harrison  County 

Harrison  County 
(GENERAL  AVIATION) 

01 

$  208,337 

McAllen 

City  of  McAllen 

Miller  International 
(PRIMARY) 

01 

$  389,136 

Description  of  work 


(continuous). 


taxiway  -  Phase  I. 


Reconstruct  apron;  overlay  taxiways 
Phase  I;  install  electronic  gates. 


Airport  Master  Plan  (update). 


vault;  install  segmented  circle. 


taxiways. 


construct  taxiway;  install  emergency 
generator . 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  I  M2 


Location,  sponsor  and 
name  of  airport 

Proj. 

no. 

Federal 

funds 

Description  of  work 

TEXAS  (continued) 

McKinney 

City  of  McKinney 

McKinney  Municipal 
(RELIEVER) 

01 

$  102,000 

Land  -  airport  development;  construct 
portion  of  parallel  taxiway. 

McKinney 

City  of  McKinney 

McKinney  Municipal 
(RELIEVER) 

02 

$  24,030 

Airport  Master  Plan;  prepare  environ¬ 
mental  impact  assessment  report. 

Midland 

City  of  Midland 

Midland  Regional 
(PRIMARY) 

01 

$1,377,238 

Expand  terminal  apron  -  Phase  I. 

Muleshoe 

City  of  Muleshoe 

Muleshoe  Municipal  (Sew) 
(GENERAL  AVIATION) 

01 

$  411,948 

Construct  new  airport  -  runway  and 
taxiway. 

North  Central  Texas  and 

Texoma  State  Planning 
Regions 

North  Central  Texas 

Council  of  Governments 
(SYSTEM  PLAN) 

tfl 

$  90,000 

Metropolitan  Airport  System  Plan 
(continuous) . 

Pampa 

County  of  Gray 

Perry  Lefors  Field 
(GENERAL  AVIATION) 

01 

$  270,079 

Land  -  clear  zone;  extend,  mark  and 
light  runway  and  parallel  taxiway. 

Plainview 

City  of  Plainview- 
County  of  Hale 

Hale  County 
(GENERAL  AVIATION) 

01 

$  336,127 

Reconstruct  portion  of  runway. 

San  Angelo 

City  of  San  Angelo 

Mathis  Field 
(PRIMARY) 

01 

$  217,981 

Complete  entrarce  road. 

San  Antonio 

City  of  San  Antonio 

San  Antonio  International 
(PRIMARY) 

01 

$1,713,750 

Complete  terminal  apron  expansion; 
construct  taxlways;  install  blast 
fenc’’. 
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PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1M2 


Location,  sponsor  and 
name  of  airport 

Proj. 

no. 

Federal 

funds 

Description  of  work 

TEXAS  (continued) 

San  Antonio 

City  of  San  Antonio 

Stinson  Municipal 
(RELIEVER) 

01 

$  300,000 

Construct  portion  of  parallel  taxiway. 

State  of  Texas 

Texas  Aeronautics 

Comnission 
(SYSTEM  PLAN) 

SI 

1  112,500 

State  Airport  System  Plan  (continuous). 

Temple 

City  of  Temple 
Draughon-Miller  Municipal 
(COMMERCIAL) 

01 

t  93,600 

Construct  electrical  vault;  relocate 
lighting  circuits. 

Terrell 

City  of  Terrell 

Terrell  Municipal 
(GENERAL  AVIATION) 

01 

$  350,000 

Extend/light  runway  and  parallel  taxi¬ 
way;  regrade  runway  safety  area. 

Uvalde 

City  of  Uvalde 

Garner  Field 
(GENERAL  AVIATION) 

01 

$  450,000 

Reconstruct  portion  of  runway;  improve 
drainage  and  safety  area. 

Waco 

City  of  Waco 

Waco-Madison  Cooper 
(PRIMARY) 

01 

t  138,385 

Overlay  portion  of  apron. 

Weatherford 

City  of  Weatherford 
(New) 

(GENERAL  AVIATION) 

TRUST  TERRITOR) 

01 

$  28,767 

Airport  Master  Plan  -  new  general 
aviation  airport. 

Majuro  Atoll 

Trust  Territory  of  the 

Pacific  Islands 

Marshall  Islands  Int'l. 
(COMERCIAL) 

01 

*  180,000 

Install  distance  measuring  equipment 
(DME) . 

Moen  Island 

Trust  Territory  of  the 
Pacific  Islands 

Truk  International 
(COMMERCIAL) 

01 

$  372,328 

Groove  runway;  install  distance 
measuring  equipment  (DME). 
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AIRPORTS  GRANT-IN-AID  PROGRAM 


PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1M2 


Location,  sponsor  and 
name  of  airport 

Proj. 

no. 

Federal 

fundi 

UTAH 

Ogden 

City  of  Ogden 

Ogden  Municipal 
(GENERAL  AVIATION) 

01 

$  489,712 

Park  City 

City  of  Park  City 
and  County  of  Summit 

New 

(GENERAL  AVIATION) 

01 

$  45,463 

Price 

County  of  Carbon 

Price 

(GENERAL  AVIATION) 

01 

*  550,242 

Salt  Lake  City 

Salt  Lake  City 

Corporation 

Salt  Lake  City 

International 

(PRIMARY) 

01 

$1,399,855 

Vernal 

01 

$  38,940 

City  of  Vernal  and 
County  of  Uintah 
Vernal 
(COMMERCIAL) 


VERMONT 


Burlington 
City  of  Burlington 
Burlington  International 
(PRIMARY) 

Morrlsville 
Vermont  Agency  of 
Transportation 
Morris ville-Stowe  State 
(GENERAL  AVIATION) 

Rutland 

Vermont  Agency  of 
Transportation 
Rutland  State 
(COWfERCIAL) 


Description  of  work 


control  for  runway /taxiway  lights. 


turnaround}  construct  taxiway  and 
apron;  rehabilitate  runway  lighting  and 
apron;  land  -  clear  zone. 


01  $  514,369  Construct  apron;  install  security 

fencing. 


$  699,800 


81,023 


Land  -  approach  and  transition  sur¬ 
faces;  widen/overlay  and  light  runway; 
Install  electrical  vault;  construct 
runway  extension  sub-base. 


Rehabilitate  airport  hazard  beacon 
system. 
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PROJECTS  PLACED  UNOER  GRANT  AGREEMENT  -  FISCAL  YEAR  I  M2 


Location,  sponsor  and 
name  of  airport 


Proj. 

no. 


fund* 


Description  of  work 


V  I  R  G  I 


ISLANDS 


Charlotte  Aaalle-St.  Thomas 
Virgin  Islands  Port  Authorit 
Harry  S.  Truman 
(PRIMARY) 

Chrlstlansted-St.  Croix 
Virgin  Islands  Port 
Authority 

Alexander  Hamilton 
(PRIMARY) 


VIRGINIA 

Charlottesville 
Charlottesvllle-Albemarle 
Airport  Board 
Charlottesvllle-Albemarle 
(PRIMARY) 

Franklin 

City  of  Franklin 
Franklin  Municipal 
(GENERAL  AVIATION) 

Leesburg 

Town  of  Leesburg 
Leesburg  Municipal 
(RELIEVER) 

Lynchburg 
City  of  Lynchburg 
Lynchburg  Municipal 
(PRIMARY) 

Manassas 
City  jf  Manassas 
Manassas  Municipal 
(RELIEVER) 


01 


01 


01 


01 


01 


01 


♦6,300,000 


♦2,170,839 

(Multi-year) 

tY82-723,6l3> 

TY83-723,6l3) 

TY84-723,613) 


♦  248,344 


♦  30,000 


♦  50,000 


♦  82,200 


♦2,500,000 


Construct  aprons,  access  road,  water 
pump  station  and  dlstlbutlon  system; 
Install  terminal  utilities  and  water 
lines . 

Expand  terminal  building;  construct 
terminal  apron. 


Rehabilitate  apron  and  taxlways. 


Airport  Master  Plan. 


Land  -  approaches;  remove  obstructions. 


Construct  water  line. 


Land  -  airport  development;  extend  and 
light  runway  and  taxiway' . 


Newport  News 
Peninsula  Airport 
Comlsslon 
Patrlok  Henry 
International 
(PRIMARY) 


01 


263,182 


Land  - 
modify 


clear  zone;  improve  safety  area; 
runway  lighting. 
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PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  19C2 


Location,  ipontor  and 
name  of  airport 

Proj. 

no. 

Federal 
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Description  of  work 

VIRGINIA  (continued 

) 

Quinton 

County  of  Kent 

New  Kent  County 
(GENERAL  AVIATION) 

01 

$  540,000 

Land  -  road  right-of-way?  relocate 
roads. 

Richmond 

Capital  Region  Airport 
Comlaelon 

Richard  E.  Byrd 

International 

(PRIMARY) 

01 

$  324,000 

Install  runway  lights  and  taxiway  signs. 

Roanoke 

City  of  Roanoke 

Roanoke  V  n.clpal 
(PRIMARY/ 

01 

(FY 

(FY 

(FY 

$6,469,288 

(Multi-year) 

32- 4,469,288) 

33- 1,000,000) 

34- 1,000,000) 

Extend  and  light  runway  and  taxiway 
(Phase  II). 

Suffolk 

City  of  Suffolk 

Suffolk  Municipal 
(GENERAL  AVIATION) 

01 

$  450,000 

Rehabilitate  runway. 

Virginia 

Virginia  Department  of 
Aviation 
(SYSTEM  PLAN) 

SI 

$  88,394 

State  Airport  System  Plan  (Year  IV)  - 
(continuous) . 

WASHINGTON 

Auburn 

City  of  Auburn 

Auburn  Municipal 
(RELIEVER) 

01 

$  985,754 

Land  -  airport  development?  extend 
apron  and  taxiway. 

Chehalla 

Cities  of  Chehalis  and 
Centralla  and  County 
of  Lewis 

Chehalis -Centralla 
(GENERAL  AVIATION) 

01 

$  167,560 

Mark  and  light  runway?  install  seg¬ 
mented  circle  and  lighted  wind  cone. 

Clark  County 

County  of  Clark 
(SYSTEM  PLAN) 

Ml 

t  54,000 

Airport  System  Plan. 
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PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1M2 


Location,  sponsor  and 
name  of  airport 

Proj. 

no. 

Federal 

funds 

Description  of  work 

WASHINGTON  (contir^ 

ued) 

Deer  Park 

City  of  Deer  Park 

Deer  Park  Municipal 
(RELIEVER) 

01 

$  12,105 

Airport  Master  Plan. 

Ocean  Shores 

City  of  Ocean  Shores 

New  (Ocean  Shores  Municipal) 
(GENERAL  AVIATION) 

01 

$  459,000 

Land  -  development;  construct  dike. 

Pasco 

Bent on-Frankl in 

Governmental  Conference 
Tri-Cities 
(PRIMARY) 

01 

$  54,000 

ANCLUC. 

Pasco 

Port  of  Pasco 

Tri-Cities 

(PRIMARY) 

02 

$  161,995 

Overlay  runway. 

Pullman 

Cities  of  Pullman,  WA 
and  Moscow,  ID 
Pullman-Moscow  Regional 
(PRIMARY) 

01 

$  181,405 

Acquire  crash/fire/rescue  suits; 
drainage;  construct  aprons,  taxiways 
and  access  road;  fencing  -  security. 

Pullman 

Cities  of  Pullman,  WA 
and  Moscow,  ID 
Pullman-Moscow  Regional 
(PRIMARY) 

02 

*  45,000 

Airport  Master  Plan. 

Puyallup 

County  of  Pierce 

Pierce  County 
(GENERAL  AVIATION) 

01 

$  247,500 

Construct  apron;  fencing  -  perimeter. 

Seattle 

County  of  King 

King  County  International/ 
Boeing  Field 
(COMMERCIAL) 

01 

$  98,348 

ANCLUC. 

Seattle 

Port  of  Seattle 

Seattle-Tacoma  International 
(PRIMARY) 

01 

$4,624,606 

Land  -  noise  compatibility;  relocation 
assistance. 
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AIRPORTS  GRANT-IN-AID  PROGRAM 


PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1W2 


Location,  tpontor  and 
name  of  airport 

Proj. 

no. 

Federal 

fundi 

Description  of  work 

WASHINGTON  (contij 

ued ) 

Seattle 

State  of  Washington 

New  Heliport 
(GENERAL  AVIATION) 

01 

$  35,550 

Airport  Master  Plan. 

Spokane 

City  and  County  of 

Spokane 

Spokane  Internationa] 
(PRIMARY) 

01 

8  975,707 

Overlay  runway  with  porous  friction 
course j  reconstruct  taxlways;  land  - 
development;  rehabilitate  access  road. 

Vancouver 

City  of  Vancouver 

Pearson 

(GENERAL  AVIATION) 

01 

$  200,000 

Construct  and  mark  taxlways;  fencing  - 
perimeter. 

Walla  Walla 

City  and  County  of 

Walla  Walla 

Walla  Walla  City-County 
(PRIMARY) 

01 

$  186,040 

Rehabilitate  and  mai’k  taxlways;  extend 
taxiway. 

Wlnthrop 

State  of  Washington 
(New) 

(GENERAL  AVIATION) 

01 

8  36,000 

Airport  Master  Plan. 

Yakima 

Yakima  Air  Terminal 

Board 

Yakima  Air  Terminal 
(PRIMARY) 

WEST  VIRGINIA 

01 

8  285,441 

Construct  apron;  expand  snow  removal 
equipment  building. 

Buckhannon 

Buckhannon-Upshur  Airport 
Authority  and  Upshur 

County 

Buckhannon-Upshur 

County  (New) 

(GENERAL  AVIATION) 

01 

8  252,000 

Land  -  airport  development;  prepare 
plans  and  specifications  for 
construction  of  new  airport. 
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PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1M2 


Location,  ipontor  and 
name  of  airport 


WEST  VI  BCINIA  icontlijued) 


Charleston 

Central  West  Virginia 

Regional  Airport  Authority 
Kanawha 
(PRIMARY) 

Huntington 
Tri-State  Airport 
Authority 
Tri-State 
(PRIMARY) 


01  $3,279,629 

(Multi-year) 
(FY!  2-1,779,629) 
(FY! 3-  700,000) 

(FYf{4-  800,000) 


01 


$  543,960 

(Multi-year) 
:-352,291) 
191,669) 


KY82 


HY83. 


Federal 

furtdi 


Description  of  work 


Improve  terminal  building;  construct 
access  roads. 


Repair  landslides. 


Parkersburg 
Wood  County  Airport 
Authority 
Wood  County 
(PRIMARY) 

West  Virginia  State 
State  of  West  Virginia 
(SYSTEM  PLAN) 


01 


$  270,000 


Install  fence. 


SI 


$  63,000 


State  Airport  System  Plan 
(Year  1)  (continuous). 


Wheeling 
Ohio  County 
Wheellng-Ohio  County 
(GENERAL  AVIATION) 


01 


$  901,251 


Overlay  and  groove  runway. 


WISCONSIN 


Appleton 

Outagamie  County 
Outagamie  County 
(PRIMARY) 


01 


$1,244,520 
(Multi-year) 
(1782-596,380) 
(I  Y83-288.062) 
(I  Y84-360.078) 


Construct  and  light  taxlways. 


Eau  Claire 
Eau  Claire  County 
Eau  Claire  County 
(PRIMARY) 


01 


$  294,930 

(Multi-year) 
(! Y82-134, 709) 
(5  783-160,221) 


Land  -  clear  zone  and  airport  develop¬ 
ment;  overlay  runway  and  taxiway ; 
Install  fencing. 


Green  Bay 
Brown  County 
Austin  Straubel  Field 
(PRIMARY) 


01 


$1,519,650 
(Multi-year) 
(5  782-616,383) 
(5783-770,478; 
(5784-132,789) 


Construct  entrance  road;  modify  ter¬ 
minal  building;  construct  taxiway. 
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WISCONSIN  (continue 

i) 

Madison 

01 

$  686,580 

Land  -  approaches;  acquire  snow  removal 

Dane  County 

equipment. 

Dane  County  Regional- 

Truax  Field 

(PRIMARY) 

Milwaukee 

01 

$1,262,217 

Land  -  clear  zone;  overlay  taxiway; 

Milwaukee  County 

install  apron  lights;  install  VASI's; 

General  Mitchell  Field 

acquire  snow  removal  equipment. 

(PRIMARY) 

Mosinee 

01 

$  621,540 

Groove  runway;  expand  apron;  construct 

Marathon  and  Portage 

and  light  taxiway;  reconstruct  taxiway; 

Counties 

modify  drainage. 

Central  Wisconsin 

(PRIMARY) 

Phillips 

01 

$  693,126 

Land  -  clear  zones  and  airport  develop- 

Price  County 

ment;  construct  runway,  taxiways  and 

Price  County 

apron;  overlay  apron;  install  VASI 

(GENERAL  AVIATION) 

and  REILS;  construct  entrance  road. 

West  Bend 

01 

$  289,800 

Reconstruct  runway. 

City  of  West  Bend 

West  Bend  Municipal 

(GENERAL  AVIATION) 

Wisconsin  State 

SI 

$  354,483 

State  Airport  System  Plan  (update). 

State  of  Wisconsin 

(SYSTEM  PLAN) 

WYOMING 

Casper 

01 

$2,038,140 

Land  -  noise  compatibility;  overlay 

County  of  Natrona 

(Multi-year) 

runway,  Including  porous  friction 

Natrona  County 

(f 

Y82-839.140) 

course. 

International 

(F 

Y83-517.000) 

(PRIMARY) 

(! 

184-682,000) 

Cheyenne 

01 

$  158,434 

Construct  apron. 

Cheyenne  Airport  Authority 

Cheyenne 

(PRIMARY) 

Douglas 

01 

$  415,000 

Pave  runway;  install  runway,  taxiway 

County  of  Douglas 

and  apron  lights,  including  lighted 

Douglas  County 

wind  cone,  segmented  circle,  VAST,  and 

(GENERAL  AVIATION) 

REILS. 
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WYOMING  (continued) 


Evanston 

City  of  Evanston 

(New) 

(GENERAL  AVIATION) 


01  $  450,000  Grading  and  site  preparation  for 

airport . 


Gillette 

County  of  Campbell 
Gillette-Campbell 
County 
(COMMERCIAL) 


01  $  500,000  Strengthen,  widen,  and  mark  runway 


Powell 

City  of  Powell 
Powell  Municipal 
(GENERAL  AVIATION) 

Sheridan 

County  of  Sheridan 
Sheridan  County 
(COfWERCIAL) 


01  $  170,000  Rehabilitate  apron;  expand  apron; 

construct  turnarounds. 


01  $  124,876  Purchase  snow  removal  equipment. 


Norland 

City  of  Norland 
Norland  Municipal 
(COfMERCIAL) 


01  $  84,500  Relocate  TVOR. 
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